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RAILWAYS. 
i*penotes that this work is advertised in 


Engineering News.) 


BLACKLiCK & YELLOW CREEK R. R.— 
The resurvey of the raiiroad is completed 
and the survey of the coal field will be fin- 
ished in a Short time. The new openings will 
be built between Spangler, Carrolltown and 
Bbensburg, along the north branches of the 
placklick and Yellow Creek. A. W. Lee, 
Cleartield, Pa., is Pres. 

BOSTON & MAINE R. R.—This road has 
definitely decided to four-track its main line 
(kastern Division), from West Lynn to a 
yoint just east of Beverly, where the Glou- 
cester branch leaves the main track. The 
plans for raising the double track at Lynn, to 
abolish grade crossings, have been changed 
so as to permit of four-track construction 
through Lynn. Charles §S. Mellen, New 
Haven, Conn., is Pres, 


CHICAGO, WEATHERFORD & BRAZOS 
VALLEY RY. CO.—We are officially advised 
that about 40% of the grading has been done 
between Weatherford and bridgeport, Tex. 
the general contractor is L. M. KIRKES, 
Weathertord, Tex. F. B. Truax, Weatherford, 
Tex., is Ch, Engr. 

CLEVELAND, CINCINNATI, CHICAGO & 
sT, LOULS RY.—Surveys are being made for 
a belt line in Springfield, Ohio, according to 
press reports. ‘he cost is estimated at $2,- 
woud, George P. Smith, Cincinnati, Onio, 
is Ch. Engr. 

KANSAS, SOUTHWESTERN KANSAS & 
COLORADU RY.—We are olficially advised 
that surveys have been comp.eted for this 
line. It will be about 100 miles long, extend- 
ing westerly from Hardtner, Kan., to Cold- 
water and through Clark and Meade Coun- 
ties. A. A. White, Coldwater, Kan., is in- 
terested, The Titus Co., Arkansas City, Kan., 
is doing the engineering work. 


LOUISIANA.—Reports state that a charter 

has been granted C, O. Ferguson, A. R. John- 
son, Homer, La., and others, for the con- 
struction of the Shreveport & Memphis Ry. 
Co, of @ road extending southeasterly from 
Eldorado, Ark., to Minden, via Homer, La., 
a distance of 40 miles, which is expected then 
to be extended to Shreveport on the south 
and ultimately to Memphis, Tenn., on the 
north. 


MANITOULIN & NORTH SHORE RY.— 
Bids will be received until 12 M., noon, 
Jan. 2, 1911, for the construction of the road- 
bed and structures of the foliowing sections 
of the Manitoulin & North Shore Ry.: Crean 
Hill, mile 22.7 west of Sudbury, to connec- 
tion with present line at Espanoia; Espanola, 
south to a point at or near Mile 61. Plans, 
profiles and specifications may be seen at the 
office of the Ch. Engr., Sault Ste. Marie, 
Ontario, or at the offices of the ‘Canadian 
Engineer,” at Montreal, Toronto or Winni- 
peg. Ali bids to be addressed to R. 8. 
McCormick, Ch. Engr., Manitoulin & North 
Shore Ry., Sault Ste. Marie, Ontario. 


NEW ORLEANS, MOBILE & CHICAGO R. 

R.—Plans are under consideration regarding 
the extension of this road from Southern 
Mississippi to New Orleans. J. Cummings, 
Laurel, Miss., is Res, Engr. 


NEW YORK, NEW HAVEN & HARTFORD 
R. R., New Haven, Conn.—Press reports state 
that this road is planning to spend several 
million dollars in and around New London on 
the Shore Line. The improvements planned 
are said to include the four-tracking of this 
part of the system, the elevation of tracks 
through New London and a new bridge across 
the Thames River. Edward Gagel, New 
Heven is Ch. Engr. 


NORFOLK & WESTERN RY.—The con- 
‘racts for improvements in Chillicothe, 0O., 
have been awarded to L. EB. STURM & CO., 
Columbus, Ohio. This company will erect the 
Overhead crossing at Seventh St., build a 
new sewer and lay paving on the street and 
Walks to be built alongside the track from 
Seventh Si. to Eastern Ave. 


SOUTLORN CENTRAL PACIFIC RY. CO. 
“Applica on will be made to the Parliament 
of Canaia at its mext session for an Act 
authorizing the company to construct the 
followin.; branch lines:—(a) from a point 
a or hier where the main line crosses the 
North Soskatchewan River in the Province 


ee northwesterly crossing the Atha- 
Ries Ker, thenee to a point on the Peace 


r near Dunvegan, thence to Pars- 


awe Riv hence southerly to the Nechaco 
nil ts e southwesterly to Dean’s Chan- 


Gardiner’s Canal, and (b) from a 
= ou the Elk River in the Province of 

tish © olumbig the most feasible route 
easter|y the aterton River, thence 





easterly to a point on the _ International 
boundary near Coutts. Andrew T. Thompson, 
Ottawa, is solicitor for the applicant. 

TEMISKAMING & NORTHERN ONTARIO 
RY.—It has been decided to build a branch 
from Kelso into the Porcupine Hills, a dis- 
tance of 32 miles. Estimated cost, $450,000. 
Bids will be asked at once. 8. B. 
Clement, North Bay, Ontaria, is Ch. Engr. 

TEXAS.—A charter has been granted to 
the Rock Island, Texico, Farwell & Southern 
Ry. Co. The total length of the proposed 
road is about 75 miles. It commences at 
Farwell, running thence in a southeasterly 
direction through the counties of Parmer and 
Bailey, to a point near the center of Bailey 
County, thence in a _ southerly direction 
through the counties of Bailey and Cochran 
to a point on the south line of Cochran 
County, about five miles east of the territory 
of New Mexico. 

The incorporators are M. J. Healy, Far- 
well, Tex.; M. F. Calback, Jr., S. H. Withers, 
D. A. Linthicum, M. F. Calback, Sr., all of 
Texas, and J. W. Childers, K. K. Runnels, 
T. B. Martin and Thomas J. Allen, all of 
Texico, N. M. Noted July 28. 

WESTERN PACIFIC RY.—Engineers are in 
the field surveying a route through the San 
Joaquin Valley to Southern California. T. 
J. Wych, San Francisco, Cal., is Ch. Engr. 


ELECTRIC RAILWAYS 


BOSTON, MASS.—Permission has _ been 
asked to consolidate the Old Colony and the 
Boston & Northern St. Ry. systems with 
about 900 miles of track in New Hampshire, 
Massachusetts and Rhode Island, and extend- 
ing from Nashua, N. H., to Newport, R. I. 
P. F. Sullivan is Pres. of B. & N. St. Ry. 

WATERBURY, CONN.—The Connecticut 
Co. is contemplating single track extension 
through North Wiliow and Flemming Sts. 
This line will leave the present Waterville 
line at the end of double track at Roseland 
Ave. and connect with it again at the double 
track at Cottage Park. C. C. Edwell, New 
Haven,.is Ch. Engr. 

ALBANY, N. Y.—The International Trac- 
tion Rys. have filed papers of incorporation 
in Albany to construct a trolley line on 
Abbott Rd. from Cazenovia St. to the city 
line. The company is capitalized at $10v,- 
000. The directors include Morris Cohn, Jr., 
Niagara Falls; Robert L. Fryer and O. P. 
Letchworth, Buffalo; Thomas E,. Mitten, 
Chicago; Edmund B, Osler, Toronto; Nelson 
Robinson, New York. 

YORK, PA.—The construction of a trolley 
line from Reisterstown, Md., to Hanover, 
will soon commence. John Pierce Burns, of 
Baltimore, is Pres. of the proposed road. A 
syndicate of Philadeiphia capitalists has un- 
derwritten $600,000 of bonds for the con- 
struction of the road and provision for the 
equipment. 

HUNTINGTON, W. VA.—According to press 
reports the Cincinnati & Pittsburg Electric 
Ry. Co. is seeking an extension of fran- 
chises in the counties in which these priv- 
ileges are held. The company, composed 
principally of Huntington men, is said to 
be negotiating for a sale of bonds to the 
amount of $12,500,000 for the construction 
of a line on the north side of the Ohio River, 
from Cincinnati to Pittsburg, using the pres- 
sent electric systems at Cincinnati, Ironton, 
Portsmouth, Gal.ipolis, Pomeroy and other 
points. A. E, Cox, Huntington, is Pres. 

EDGWOOD, W. VA., (Post Office, Wheel- 
ing).—The City & Elm Grove R. R. Co. has 
made application to the Edgwood Town 


Council for a franchise to construct and 
maintain electric car lines through a num- 
ber of the streets of the town. 


MORGANTOWN, W. VA.—The Morgantown 
& Southern Ry. Co. has made application to 
the City Council, through their attorney, W 
S. Johns of this city, for a franchise over 
deg streets in this city leading to South 
ark. 


STACKHOUSE, N. C.—The Madison County 
Railway, Stackhouse, N. C., has been char- 
tered to construct a 10-mile line connecting 
Stackhouse and Allenstand. The company 
is capitalized at $50,000. F. B. McMillan is 
one of the incorporators. 


RUTHERFORDTON, N. C.—The prelimin- 
ary survey of the Isothermal Traction Co., 
from Gastonia, N. C., to Asheville, N. C., a 
distance of 126 miles, has just been com 
pleted. It is reported that this company pro- 
poses to let the contract for construction in 
the near future. This line touches a num 
ber of towns, traversing a large cotton manu- 
facturing belt in the South, and developing a 
wonderful water power and summer resort 
section in the north, besides opening up ex- 
tensive boundaries of timber. <. S. Finch, 
Pres., Charlotte, N. C.; Geo. L. McKay, Gen. 
Mer., and Wythe M. Peyton, Ch. Engr., 
Rutherfordtan, N. C. 


AUGUSTA, GA.—The Augusta-Aiken Ry. & 
Electric Co. is said to be considering plans 
for the extension of its line from Broad St 
to the city wharves, and to extend the Tur- 
pin Hill line and to intersect with 15th St 
and take in Harrisonville. The Monte Sano 
and Summerville lines are also to be ex- 
tended. 


ALPHARETTE, GA.—According to press re- 
ports the proposed line to be built by the 
Atlanta Northeastern R. R. Co. from Atlanta 
to Crayton is now a certainty. Fred Phares, 
Alpharette, Ga., is one of the representa- 
tives. 


COLUMBUS, OHIO.—To provide cross-town 
service for a section with about 60,000 pos- 
sible patrons, business men living east of 
Parsons Ave. are considering a street-car 
line to extend from the shop district in the 
northeast to the mills in the extreme south 
of the city, according to an announcement 
made by Stanley D. Pugh, civil engr. who 
has mapped out the proposed line. 

While it is said local business men expect 
to furnish the $375,000 necessary for con- 
struction expense, the Columbus Ry. & Light 
Co. probably will take over the line ulti- 
mately, according to those interested. Mr. 
Pugh said work would be started in the early 
spring if a franchise could be secured this 
winter. 

The new line, which will be dpuble-tracked 
throughout except for two blocks in Twenty- 
second St., will be routed as follows, be- 
ginning at Fifth and Joyce Aves. :- 

South in Joyce Ave. to Leonard, west: in 
Leonard to Twentieth St., south in Twentieth 
St. to Gay St., east in Gay to Twenty-seconi 
St., south in Twenty-second to Fair Ave., east 
in Fair Ave. to Champion Ave., south in 
Champion to Schiller St., east in Schiller 
to the Lockbourne Rd., then south to the 
Marion Rd., west to Parsons Ave., south in 
Parsons to Fornoff St., and west in Fornoff 
to High St. 


SOUTH BEND, IND.—It is reported that 
G. H. Geist, owner of the Northern Indiana 
Gas & Electric Co., South Bend, has an- 
nounced that he will build an interurban 
line from Michigan City & Whiting, Ind. 
The line will pass through Chesterton, Mill- 


Proposed Engineering Work in South Dakota. 


By SAMUEL H. LEA. 


The work contemplated in this State dur- 
ing the coming year comprises a consider- 
able number of private irrigation projects, 
which are of small size individually and 
need not be enumerated here. Among the 
larger projects are: The completion of the 
Homestake Power Conduit, and the cop- 
struction of the power station in Spearfish 
Canyon, Lawrence County. Total cost, esti- 
mated, $1,200,000. 

The construction of one unit of the water 
power development on Rapid Creek, Pen- 
nington County, for the Dakota Power Co. 
Estimated cost, $150,000. 

The construction of a new water-works 
system at Belle Fourche, Butte County. The 
contract for this work has been let at $31,935. 

New county court-house at Onida, Sully 
County. Bids to be opened about Jan. 1, 
1911. The building to cost $75,000. 

New sewer system for Madison, 
County. Estimated cost, $18,000. 

New sewer system for Belle Fourche, Butte 
County. Estimated cost, $15,000. 

Drainage ditch in Clark County; estimated 
cost, $150,000. Vermillion River Valley 
drainage ditch, Clay County; estimated cost, 


$177,582. 


Lake 


Drainage ditch in Clay and Yankton Coun- 
ties; estimated cost, $108,048. Water-works 
for Highmore, 


cost, $10,000. 


Hyde County. Estimated 


County Court-House at Brookings, Brook- 
ings County; $100,000 bonds 
voted for this purpose. 


have been 


It is stated that considerable railroad con- 
struction will be done during the year in 
the way of extensions of trunk lines, but no 
definite figures are available. 


Several of the new towns in the western 
portion of the State will construct water- 
works systems, but no statement ag to cost 
or extent of work can be obtained at the 
present time. 


Some large irrigation propositions, to be 
constructed by private enterprise, are con- 
templated in the western part of the State. 
Among these are: The proposed storage 
reservoir near Black Hawk, in Meade Coun- 
ty, and the Rapid River Irrigation Project 
in Pennington County. 

These are both large projects, the latter 
being estimated to cost about $1,500,000. It 
is not yet known, however, when the pro- 
jectors will be ready to commence operations. 


New York, December 15, 1910. 


ers, Aetna, Gary, Buffington and will | 
sibly reach Valparaiso, Hammond, East Ch 
cago and 63d St., Chicago 

BENTON HARBOR, MICH.—The Dowagia 
Ry, 11 miles, Eau Claire to Dowagia has 
six miles of grading on their extension com 
pleted They have encountered numerou 
sink holes which have greatly delayed he 
construction work BEAN & JONES, INC 
of Benton Harbor, have the contract and an 
nounce that they wil] continue t r steam 
shovel construction work throughout the 
winter and have the line ready for operatior 
by June 1, 1911 This extension when com 
pleted will mak 1 through electric conne 
tion between Benton Harbor and Dowagiac 
Mich H. C. Mason is Pres W. R. Kenoyer 
is Ch. Engr., Benton Harbor, Mich 
PALMYRA, MO.—A franchise has _ bee 
granted by the City Council to the Hanni 
bal & Northern Missouri Interurban R. R 
for rights of way in this city 

The streets over which the interurban car 
will be run and which are included in the 
franchise begin at the west boundary line 
and go east just north of Ross St. where it 
turns in a northeasterly direction along th 
branch passing the Chicago, Burlington & 
Quincy R. R. lumber yards. From this point 
the line will run through the City Spring 
Park, pass the power house and run on 
Water St. due east of the city and then di 
rectly to Hannibal Joseph Latimer is Secy 
GREENVILLE, TEX.—Construction work 
has started on the electric street car system 
to be built in this city The car barns will 








be erected on North Walnut St. near whers 
the street crosses the Katy R. R 
ARANSAS PASS, TEX.--Press reports are 


to the effect that an interurban railway will 
be built by company recently organized 
here. A charter is being prepared an« 
be submitted to the Attorney General \ 
good part of the necessary rights of way 
have been secured The incorporators ar 





Charles F. Hoff, Pres.; W. H. Vernor, Vice 
Pres.: Charles Johnson, Second Vice-Pres 
R. W. Newbury, Secy.; A. F. Bruhl, Treas. 
while H. Brooke, 0. C. McLeod, S. A. Clevin 


ger and J. J. Todd are also on the Board 


of Directors 

TEXAS CITY, TEX.—The Texas City Tra 
tion Co. has purchased 4 tons of 52-1! 
rails for its proposed electric railway sys 
tem here. Grading will soon be started. In 
addition to traversing the principal streets of 
the town the proposed system will run to 
the towns of Nadeau and La Marque and 
from the latter place to a connection with 
the Galveston-Houston interurban = electri 
line. Fordyce Ridley, of Galveston, is pro 
moter of the project 

VICTORIA, TEX.—A special committee of 
the City Council of Victoria has under con 
sideration the application of D. D. Fair 
child, Jr., of San Antonio, and associates 
for a franchise to construct a street rall 
way system here. The application stipu 
lates that the proposed system may be oper 
ated by mules, horses, motor. or electric 
power. 

VALE, ORE.—With the filing of the papers 
of incorporation in this city of the Farmers 
Electric Ry. Co. the company plans to ex 
tend the railway system to the mouth of the 
Matheur Canyon, which is located at the 
head of the rich Malheur Valley, 12 miles 
southwest of Vale. The incorporators are 
R. De Armond, F. Johnson, Vale, and G. W 
Thomas, Ontario. 


b 


SAN RAFAEL, CAL.—The City Council 
granted to George D. Shearer a 49-year 
franchise to construct an electric railway 


here. The terms of the franchise state that 
the work must be finished in two years. 

LOS ANGELES, CAL.—Press reports are 
to the effect that a proposition is on foot 
to establish a trackless trolley up Signal 
Hill. As outlined would connect with ele 
tric cars at Zafaria Junction and would run 
up Anaheim St. to Obispo, then north on that 
street to Summitt. G. W. Hughes and others 
are interested. 


PHOENIX, ARIZ.—Dr. H. H. Stone and 
Chas. Goldman have applied to the Board of 
Supervisors for a franchise to construct and 
operate an electric line from the south. city 
limits to Mesa City. 

PHOENIX, ARIZ.—An interurban electri 
railway will be constructed between Phoenix 
and the suburb of Glendale by 8S. H. Mitchell 
and associates. The survey was finished re- 
cently and most of the right of way has been 
obtained. 

SAULT STE. MARIE, QUE.—Bids for the 
construction of roadbed and structures of 
the following sections of the Manitouin & 
North Shore Ry. will be received by R. S 
McCormick, Ch. Engr., until Jan. 2: Cream 
Hill, ete., to connection with present line at 
Espanola; Espanola, south to a point at or 
near Sault Ste. Marie. 


LIGHT AND POWER PLANTS. 


(*Denotes that this work is advertised in 
Engincering News.) 


BATH, ME.—Bids will be received by 
James Knox Taylor, Superv. Arch., Wash 
ington, D. C., until 3 o'clock p. m., on Jan. 
16, for the extension, remodeling, including 
plumbing, gas piping, heating apparatus and 
electric conduits and wiring system, of the 
U. 8S. Post-Office and Custom-House at Bath, 
Me. Drawings and specifications may be ob 
tained from the Custodian at Bath, Me. 

BOSTON, MASS.—The Boynton Bicycle Ry. 
Co. has asked the Legislature to revive this 
old company and to authorize construction 
to the extent of $5,000,000. 
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BOSTON, MASS.—The Light, Heat & Power 
Corporation, of Boston, has completed a 3- 
mile extension of high pressure gas main for 
the Worcester County Gag Co., from Palmer 
to Monson, Mass Further extensions are 
contemplated in the Spring. Geo. F: How- 
land, Boston, is Secy. 

NORTH ATTLEBORO, MASS.—The Electric 
Light & Water Departments are considering 
an increase in the output of electric and wa 
ter plants. 

GROTON, CONN.—According to reports, the 
New London Ship & Engine Co. is contem- 
plating the construction of a new boiler 
house in connection with the new machine 
shop at its plant. 


PLAINVILLE, CONN.—The contract has 
been awarded to the Housatonic Power Co. 
for lighting the streets of this place for a 
term of five years. The company will sup 
ply 60-watt Mazda lamps at $20 per year. 

ALBANY, N. Y.-—According to press reports, 
bids will be received until Dec. 19 for light- 
ing the streets for a period of 15 years in 
this place. Isidore Wachsman is Secy, of 
Board. 


BUFFALO, N. Y¥.-The Standard Oil Co. 
will build a brick addition to the power 
plant at its Atlas Works, Elk and Babcock 
Sts., and the Buffalo Creek R. R. 


SILVER SPRINGS, N. Y.-—We are officially 
advised that a combined pumping and elec 
tric light plant is about to be installed in 
this place. This pumping plant is to de- 
rive its source of supply from artesian wells 
yet to be drilled. The work will be com- 
menced in the Spring. J. E. Nash is Pres. 


NEW YORK, N. Y.—Bids will be received 
by Henry 8. Thompson, Comr. of Water Sup- 
ply, Gas and Blectricity, until 2 p. m., Dec. 
21, for: . 

Furnishing gas for and to the public lamps 
on the streets, supplying gas, etc., for new 
lamps when required; for making certain 
repairs to lamp-posts and for furnishing gas 
to public buildings from Jan. 1 to Dec. 31, 
both inclusive; for lighting streets, avenues, 
public buildings, parks and public places in 
the City of New York, and in the Boros. of 
Bronx, Queens and Richmond. 

For furnishing gas lamps on the streets 
and so on, and for connecting, lighting, ex- 
tinguishing, cleaning, repairing and main- 
taining the same, and also lamps belonging to 
the city; supplying new lamps when re- 
quired, and for furnishing burners and ap- 
pliances for improved system of lighting on 
the streets, avenues, parks and public places, 
from Jan. 1 to Dec. 31, both inclusive; for 
furnishing gas lamps, etc., on the streets and 
so on in the City of New York, the Boros. of 
Bronx, Queens and Richmond. 

For furnishing naphtha or similar illum- 
inating material for the public lamps using 
xame, and for furnishing, lighting, extin- 
guishing, cleaning, repairing and maintain- 
ing such lamps; supplying naphtha, etc., for 
new lamps; for furnishing new lamps as re- 
quired; for furnishing or making certain 
repairs to lamp-posts, and for furnishing 
burners and appliances of improved system 

of lighting streets, avenues, parks and public 
places, from Jan. 1 to Dec. 31, both inclusive ; 
for furnishing naphtha, etc., and lighting 
streets, avenues, parks and public places in 
the City of New York, and in the Boros, of 
Bronx, Queens and Richmond. 

For furnishing and maintaining electric 
lamps for lighting streets, avenues, public 
buildings, parks and public places, from Jan. 
1 to Dec. 31, both inclusive; for lighting 
streets, avenues, public buildings, parks and 
public places in the City of New York, and 
in the Boros. of Bronx, Queens and Rich- 
mond 

For furnishing gas for and to the public 
lamps on the streets, supplying €as, etc., for 
new lamps when required, for making certain 
repairs to lamp-posts and for furnishing gas 
to public buildings, from Jan. 1 to Dec. 31, 
both inclusive 

For lighting streets, avenues, public 
buildings, parks and public places in the 
Borough of Brooklyn, the City of New York. 

For furnishing gas lamps, etc., on the 
streets, and so on, and for connecting, light- 
ing, extinguishing, cleaning, repairing and 
maintaining the same, and also lamps be- 
longing to the city, supplying new lamps 
when required, and for furnishing burners 
and appliances for improved system of light- 
ing on the streets, avenues, parks and public 
places, from Jan. 1 to Dec. 31, both inclusive. 

For furnishing gas lamps, etc., on the 
streets, and so on, in the Borough of Brook- 
lyn, in the City of New York. 

For furnishing naphtha or similar illum- 
inating material for the public lamps using 
same, and for furnishing, lighting, extin- 
guishing, cleaning, repairing and maintaining 
such lamps, supplying naphtha, etc., for 
new lamps, for furnishing new lamps as re- 
quired, for furnishing or making certain re- 
pairs to lamp-posts, and for furnishing 
burners and appliances of improved system 
of lighting streets, avenues, parks and public 
places, from Jan. 1 to oor. 31, both inclusive. 

For furnishing naphtha, etc., and lighting 
streets, avenues, parks and public places in 
the Borough of Brooklyn, the City of New 
York. 

For furnishing and maintaining electric 
lamps for lighting streets, avenues, public 
buildings, parks and public places, from Jan 
1 to Dec, 31, both inclusive 

For lighting streets, avenues, public build- 
ing, parks and public places, in the Boro. 
of Brookiyn, the City of New York. 

For furnishing, putting in place and main- 
taining six hundred and fifty-six gas regu 
lators, from Jan. 1 to Dec. 31, both inclusive. 

For furnishing gas regulators in public 
buildings in the City of New York, in the 
Boros. of Manhattan and the Bronx. 

For furnishing steam for heating or power 
purposes to certain public buildings, from 
Jan. 1 to Dec. 31, both inclusive. 

For furnishing steam to public buildings in 
the City of New York, in the Boros. of Man- 
hattan and the Bronx. 

For furnishing, putting in place and main- 
taining, two hundred and nineteen gas regu- 
lators, from Jan. 1 to Dec. 31, both inclusive. 

For furnishing gas regulators in public 


buildings in the Boro. of Brooklyn, the City 
of New York. 

For furnishing, installing, maintaining and 
reserving for the use of the high-pressure 
fire service aH apparatus and equipment 
necessary for generating and transmitting 
3,250 kilowatts of three-phase, 6,600-volt, 25- 
cycle electric power and furnishing and de- 
livering this power, under the terms of this 
contract, from Jan. 1 to Dec. 31, both in- 
clusive, at each of the high-pressure fire- 
service pumping stations, located in the Boro. 
of Manhattan, at Oliver and South Sts., and 
at Gansevoort and West Sts., respectively. 

For furnishing, installing, maintaining and 
reserving for the use of the high-pressure fire 
service all apparatus and equipment neces- 
sary for generating and transmitting 1,830 
kilowatts of three-phase, 6,600-volt, 25-cycle 
electric power, and furnishing and delivering 
this power, under the terms of this contract, 
from Jan. 1 to Dec. 31, both inclusive, at 
each of the high-pressure fire-service pump- 
ing stations located in the Boro. of Brooklyn, 
at Furman and Joralemon Sts., and at Wil- 
loughby and St. Edwards Sts., respectively. 


NEW YORK, N. Y.—Bids will be received 
by Michael J. Drummond, Comr. Dept. of 
Public Charities, until 2.30 p. m., Dec. 80, 
for furnishing all the labor and materials 
required to remove four hydraulic ele- 
vators in the Kings County Hospital, and re- 
place same with electric elevators. Plans 
and specifications may be obtained at the 
office of Supervising Engineer of Public 
Charities Dept., East 26th St., New York. 

NEW YORK, N. Y.—Bids will be received 
by George McAneny, Pres. of the Boro. of 
Manhattan, until 2 p. m., Dec. 19, for fur- 
nishing all the labor and materials required 
for overhauling the heating system, steam 
and auxiliary piping in the boiler rooms of 
the public bath buildings, located as foliows: 
243 East 100th St.; 324 Rivington St.; 133 
Allen St.; 347 West 41st St.; 282 West 60th 
St.; East 76th St., and John Jay Park. .Pians 
and specifications may be obtained at the 
offices of the Auditor, 13 to 21 Park Row, 
New York. 


NEW YORK, N. Y.—Bids will be received 
by George McAneny, Pres. of the Bore. of 
Manhattan, until 2 p. m., Dee. 20, for the 
furnishing of all labor and materials re- 
quired for the erection and installation of an 
elevator shaft and elevator in the rear of 
the building located at 264 Madison St., 
New York, N. Y. Plans and specifications 
may be obtained at the office of the Comr., 
13 to 21 Park Row, New York. 


NEW YORK, N. Y.—Bids will be received 
by James Knox Taylor, Superv. Arch., Treas- 
ury Dept., Washington, D. C., until 3 
o'clock p. m., Jan. 5, for two electric ele- 
vators in the United States Assay Office, 
New York, N. Y. Drawing and specifications 
may be had at the discretion of the Superv. 
Arch. 

NEW YORK, N. Y.—Bids were received as 
follows on Dec. 9, by the Superv. Arch. of 
the Treasury, Washington, D. C., for install- 
ing a heating plant in the New York Assay 
Office: S. Faith & Co., Philadelphia, Pa., 
$14,000; Gaylor & Eitapence, Binghamton, 
New York, $14,823; G. A. Suter, New York, 
$11,875; John F. Dalton, New York, $12,- 
9987; Joseph H. Merritt & Co., New York, 
$13,588; Frank Dobson Co., New York, $11,- 
779; Evans, Almirall Co., New York, $12,400; 
Boyd Equipment Co., New York, $11,989; 
Teran, Mahoney & Munro, New York, §$11,- 
990; James Curran Mfg. Co., New York, 
$13,367; Blake & Williams, New York, $11,- 
688; Penn Engineering Co., Philadelphia, 
$12,700; E. Rutzler Co., New York, $12,865; 
Long & Miller, New York, $12,346. 

NEW YORK, N. Y.—Bids received by the 
Supervising Arch., Treasury Dept., Wash- 
ington, D. C., for installing a heating and 
ventilating plant in the post-office building, 
New York, are as follows: G. A, Suter, 108 
Wooster St., New York, $185,700; Thompson- 
Starrett Co., New York, $185,770; E. Rutzler 
Co., 404 East 49th St., New York, $182,741; 
Blake & Williams, 24 Barrow St., New York, 
$189,878; Lynch & Woodward, Boston, Mass., 

179,770; S. Faith & Co., Philadelphia, Pa., 
234,920; Evans, Almirall & Co., 281 Water 
St., New York, $199,450; Gillis & Geohegan, 
New York, $195,600. 

NEW YORK, N. Y.—See item under Mis- 
cellaneous Contracts: “Vault.’’ 

JERSEY CITY, N. J.—The following bids 
were received on Dec. 8 by the Board of Edu- 
cation for the Section 2—heating, power, 
ventilating and electric work in the Indus- 
trial High School at Newark and Palisade 
Ave. Commercial Construction Co., 24 State 
St., $126,644; Evans Almiral & Co., 281 Water 
St., $129,917; Sterns & Co., $137,468; Blake 
& Williams, 24 Barrow St., $152,860; E. 
Rutzler & Co., 404 East 49th St., $154,222; 
Stehlin-Miller Henes Co., 108 Park Ave., 
$156,500; Stehlin-Miller Henes Co. (ex- 
cluding electric work), $134,630; Stehlin- 
Miller Henes Co., (electric work only), $25,- 
252; Charles E. Monday & Co., $168,520. 
Noted under Buildings. 

PLAINFIELD, N. J.—Bids will be received 
by the Common Council for installing two 
pumping plants until Dec. 19, including mo- 
tors, compressors and ejectors in‘ duplicate 
air receivers pipe connection for the sewage 
pumping plant. Plans and specifications at 
the office of Andrew Gavett, 115 North Ave., 
Plainfield, N. J. 


NEWARK, N. J.—Construction work has 
commenced on the construction of an electric 
light and power plant at the court-house con- 
tract for same which was recently awarded 
by the Board of Freeholders to the WATSON 
FLAGG CO., at $26,495. 


POTTSTOWN, PA.—Bids will be received 
by Chas. T. Straughn, County Controller, 
until noon, Jan. 17, for increased water sup- 
ply, sewage disposal plant, power plant, ele- 
vator, heating, ventilating, plumbing and 
electric wiring complete for the construc- 
tion of a building for the insane at Schuyl- 
kill Haven, Pa. Plans and specifications 
may be obtained af the office of County 
Comr. 

BALTIMORE, MD.—W. J. Dickey & Sons, 
Inc., woolen manufacturers, owners of the 
Oella Mills, Oella, Baltimore Co., Md., have 
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contracted with the AMBURSEN HYDRAU- 
LIC CONSTRUCTION CO. to construct a 
dam 26 ft. high and-approxinfately 200 ft. 
long on the Patapsco River. This is the 
third dam built by the above company on 
this river. 

BALTIMORE, MD.—Otto 8. Simonson has 
prepared plans for the erection of a manu- 
facturing plant for the Simpson-Doeller Co., 
Preston St., Baltimore, Md. A power. plant 
providing both steam and electricity will be 
installed. 


SOUTH BOSTON, VA.—The South Boston 
Electric Light & Power Co., South Boston, 
Va., is, according to press reports, negotiat- 
ing with New York capitalists for the de- 
veloping of Hyco Falls, including the con- 
struction of a dam and power house to fur- 
nish 14,000 HP. for transmission by elec- 
tricity in Virginia and North Carolina, 


WHEELING, W. VA.—The contract for the 
construction of a power house with equip- 
ment has been awarded to HILE & HIGGS, 
Parkersburg, W. Va., at $30,960. 


WHEELING, W. VA.—The Board of Con- 
trol has recommended to Council the pur- 
chase of a 150-HP. Delaval steam turbine, 
direct connected to two 50-KW. direct-current 
dynamos, to furnish current for the opera- 
tion of a 50-ton crane being installed in the 
new water-works station in this city. 


KNOXVILLE, TENN.—The Tellico Power 
Co., 619 Gay St., Knoxville, has employed 
Chisolm & Osborne, Hydraulic Engrs., Char- 
lotte, N. C., to develop water power on the 
Tellico River, Tenn. The preliminary sur- 
vey is now being made. 


CLEVELAND, OHIO.—According to press 
reports, the directors of the Northern Ohio 
Traction & Light Co. have been authorized 
to take steps toward the organization of the 
Northern Ohio Power Co., which will control 
the power plant about to be installed in the 
near future at an approximate cost of $1,- 
500,000, and in itself to be controlled by the 
Northern Ohio Traction Co. The new com- 
pany will be capitalized at $3,000,000, Plans 
and specifications for the power house have 
been prepared. 


WARREN, OHIO.—The contract for street 
lighting has been awarded on Nov. 18 to the 
WARREN WATER & LIGHT CO., 114 East 
Market St., Warren, Ohio. The contract is 
for a period of ten years and calls for a 
total of 835 Mazda lamps, 676 to burn all 
night and 150 to burn until midnight. There 
are to be 85 ornamental standards of one, 
three and five lights, said standards to be 
placed in the business section and to be 
wired underground. The standards to be 
used are those made by the Union Metal 
Mfg. Co., of Canton, and the order for 6,000 
ft. of cable has been placed with the Stan- 
dard Underground Co., of Pittsburg; 2,350 
ft. of steel armored cable has already been 
received from the Simplex Electrical Co. 
The pole arms and reflectors have been or- 
dered from the Wheeler Reflector Co., and 
the switchboard and transformers from the 
Westinghouse Electric & Mfg. Co. C. F. 
— is Supt. of the Warren Water & Light 
0, 

BLUFFTON, IND.—The City Council has 
voted to purchase a new engine and other 
equipment for the city electric lighting plant. 

BRAZIL, IND.—The City Council is con- 
sidering plans for the construction and 
equipment of a municipal electric light and 
power plant. 


ELWOOD, IND.—The Citizens Heat & -Light 
Co. have ordered plans prepared on which 
to ask for bids for the construction and 
equipment of an artificial gas plant. 

INDIANAPOLIS, IND.—The installation of 
a heat, water, light and power plant for the 
State House, Indiana University, is under 
consideration. B. V. Hubbard is Const. Engr. 
The estimated cost is $105,346. 


LINTON, IND.—The Town Board has 
under consideration the repair and improve- 
ment of the electric light belonging to the 
city. Considerable new machinery will be 
installed. 


SAGINAW, MICH.—The Eastern Michigan 
Power Co. is preparing to dam the Au Sable 
River, north of Saginaw. Power will be 
furnished for lighting Saginaw and Bay City, 
= for motive power for various industrial 
plants. 


CENTERVILLE, MICH.—See item under 
Water Supply—Irrigation. 


CHICAGO, ILL.—We are officially advised 
that Grossman & Proskauer, Old Colony 
Bidg., Chicago, Ill., are in the market for 
gas producers, suction gas power plants, 
foundry machinery and equipments, forge 
machinery and steam power plants. These 
will be used in two large manufacturing es- 
tablishments the firm is designing. 


CHICAGO, ILL.—Bids will be received by 
the Board of Trustees of the Sanitary Dis- 
trict of Chicago, I1l., until Dec. 15, for the 
following equipment: Division A—Alternating 
current generator and rheostat; Division B— 
Switchboard panels, circuit breakers, oil and 
switches; Division C—Generator and trans- 
former connections; Division D—Transform- 
ers; Division E-—Turbine water-wheel unit. 
Robert R. McCormick is Pres. of the Bd. of 
Trustees. 


KANKAKEE, ILL.—Bids will be received at 
the office of the County Clerk, until Dec. 21, 
for the installation of lighting fixtures in 
the Kankakee County Court-house. Plans and 
specifications may be obtained from Zachary 
T. Davis, Arch., 1009 Steinway Hall Bidg., 
Chicago, Ill. 


BAYFIELD, WIS.—The Board of Water and 
Light Commissioners has completed plans 
for the erection of a new power plant for the 
Municipal Water and Light plant. 


MILWAUKEE, WIS.—The Allis-Chalmers 
Co. has just received an order from the Cliff 
Electrical Distributing Co. for a generator, 
6,500-KW., generating 12,000 volts, for the 
Niagara Falls power-house. 


MADISON, WIS.—Articles of incorporation 
have been filed ao Gogebic & Iron Coun- 
ty Ry. & Light Co., Ashland, to develop the 
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water power of northern 
operate an interurban rail» 
company is capitalized a: s 

FAIRMOUNT, MINN.—T)h 
tracts have been awarded by 
cil for improvements to 1, 
light and water plant: T» 
STEEL & MACHINERY « 
Minn., for 400-HP. engine, s 
CHALMERS CO., Milwaukee. 
motor, etc., $2,885; DES Mo 
& IRON WORKS, Des Moins 
erection of tower and tank, $5 

MINNEAPOLIS, MINN 
WORTHINGTON, New York, 
awarded by the Council w 
the contract for two electrics 
trifugal pumps of 20,000.01 
capacity for the northeast 
at $28,612. 

MUSSELLSHELL, MONT.—<A 
ports the Handel Brothers ar; 
a project for the installation 
light plant. 

IRONDALE, MO.—The co: 
hydroelectric plant is being 
James P. Ward in connection 
tric line railway. 


KANSAS CITY, MO—The 
Gas Co., Robert MacMillen, 
ed the contract ‘to the §s1 
CO., Cincinnati, Ohio, for gas 
of 5,000,000 cu. ft. capacity, 20) 
ter and 210 ft. high. 

COLORADO, TEX.—The Colo: 
Colorado, Tex., will erect a poy 


EL PASO, TEX.—The Electr 
El Paso, has under considerat 
struction of electric transmissi 
its power plant, down the val! 
Grande, for the purpose of pro\ 
for the operation of irrigation puy 
and various other industrial ent 
valley section is settling up 
farmers, who are installing irr 
tems for watering their land. 


DENVER, COLO.—The Larime: 


provement Association is cont 
Stalling an ornamental street ]i 
on Larimer St. 


PUEBLO, COLO.—The erectio 
KW. power plant is under cor 
the Pueblo & Southern Tractio 
Co. T. C. Roberts, Pueblo, is Ss: 


BOULDER, COLO.—The inst 
motor-driven air compressor 
sideration by the Tungsten Mi: 
tional machinery will also be r 
company. 

POINT RICHMOND, CAL.—' 
Light & Power Corporation wil! 
reconstruct its system in Point 

TIBURON, CAL.—Bids wer 
follows on Dec. 3, at the Bur 
& Docks, Navy Department, for 
extension at the Navy Coal De; 
Cal.: D’Olier Engineering Co., 


(1) $26,970, (1-A) $28,270; Snar 


New York, (1) $23,900; Hein 
Co., New York, (2) $28,477; € 
Co., San Francisco, (1) $26,9 
910; Robert Dalziel, Jr., San I: 
$22,200, $22,700; F. C. Robert 
Francisco, (1) $27,992, $33,892 

BRIDGEPORT, CAL.—The Boa 
visors passed an ordinance gran 
chise right, privilege and peru 








Hydro-Electric Co., to erect o: 


other superstructure upon whi: 
wires for transmitting electri 
light and heat and for the con 
telephone and telegraph [ine. 
lury is Clk. 


OAKLAND, CAL.—Bids recei 
Charles L. B. Davis, U. S. A., § 
Cal., for electrical machinery o 
across tidal canal, Oakland 
as follows: Frederick C. Rober 
Market St., San Francisco, Cal 
cific Construction Co., 16 Calif 
Francisco, Cal, $22,800; Mero) 


ou, & sO § 


to 
fm 


Eleventh Ave., Oakland, Cal., $21,505 


OAKLAND, CAL.—The Board 
Works passed a resolution dir 
stallation of pipes on 13th St 
east of Harrison St., before th: 
is done by the city, as it is th: 
the management of the Hot 
surround the block with electr 


QUINCY, CAL.—Press report 


effect that the Valley Light & Power C 


about to make a number of 
its power lines. Taylorsville, 
Seneca will be benefited by t! 
ments. The company is havi: 
for a much larger power plant 


MONTREAL, QUE.—The Bb! 
STRUCTION CO., Montreal, Q 
awarded a contract for power 
and the erection of a pulp mi! 
baie River, near Murray Bay 
East Canada Power & Pulp © 


SHERBROOKE, QUE.-—Bids 
ceived by F. J. Griffiths until 
for the construction of a con 
power-house in the Magog f 
Sherbrooke. Ross & Holgate, 
Francois Xavier St., Montreal! 


TORONTO, ONT.—Bids wil 
until Dec. 20 for electric wi 
fixtures for the new police 
Toronto. G. R. Ceary is M: 
Board of Control. 


WINNIPEG,. MAN.—Bids w 
until Dec. 23, by Gus Peter 
Board of Control, for the sup! 
current electric generator, 
hand, 50 KW., with steam en 
nection or belt driving. 


CALGARY, ALTA.—Bids » 
until noon, Dec. 22, by W. 
Clk.,. for supplying one 1,5(*) 
ous meor generator, one | 
exciter set, including swit: 
ments, etc. 


GRAND FALLS, N. B.—T! 
Co., Ltd., with a capital sto 
has been incorporated to de 
power here. H. S. Holt, P 
of Canada, is one of the in 
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AND FALLS, B. C.—The Grand Falls Townships, will soon be condemned by the Cashmere, the count ‘ : Stew . 2 Chur — 
cone en incorporated for the purpose Board of County Commissioners. Bids will The contractor will be paid D%% of the cost $3,005,000 ; o8 sneathe aia , Mille i 
¢ deve ing the water power. The incor- soon be asked for their rebuilding. Esti- of the material ; Baltimor "¢2 4 = OO 15 months. G ae 9 
o ~ors uclude Sir William Van Horne, H. mated cost, about $100,000. SAN FRANCISC ‘ ats ee tet a a Se 
poryoit. res. of the Royal Bank of Canada; ‘LEVE : wivania R bli RANCISCO, CAL.—The Board of at aes ; sroadway, New York, $2 
§, Holt Inderwood, Vice-Pres. of the In- CLEVELAND, OQHIO.—The Pennsylvania R. Public Works has opened two bids for the 864.000. 19 mont! Richard FE. Heningham 
Core ve er Co., New York, and other R. Co, and the city, it is reported, have regrade work and bridge construction on 1 Madison Ave ew York, $2,850,000; 24 
terpat! ap ee . agreed on practically all points of differenc« Seale St., the completion of which is intend months; Conners r “ Lowell, Mass 
apitall en aa ae Se ee ae in the = to sen a@ new way of traffic to and from aed 2 months. Char H. Peck 
t nd. o-ft. clearance for grade cross- the docks and ferries The bids follow: worth, 5 udson St.. New York, $3,124 
BRIDGES. i eee to — the ~~ of large Foster & Vogt, S2% cts. per yd. for remov- 309; 24 months 
: ; ; : interurban cars has been agreed upon. Rob- ing the 67,642 cu. yds. arth , Heating and ventilating system i 
(*Dent that this work is advertised im ert Hoffman is City Engr. 7 the contrat t an me, I SOT tes Somes e Suter e Co : 112 W oo St : N w ; York 
Engineering News.) of he tan Ga eet ne an omnes eehige Healy-Tibbitts Co., 78 cts. per yd. $185,700 rhompson-Starrett C New York 
. $ = . z evel bridge. orings for a or removing the dirt and $38,764 for build $5,770; E. Rutzler, 404 East 49th St., New 
= Ni eae ae uta tesueee suitable foundation will be made at once. ing the bridge. Marsden Manson is City York, $182,741; Blake & Williams, 24 Bar- 
portlat nd Knightville. ' PETERSBURG, IND:—The Commissioners Ener. row St. New York, $189,878 ; Lynch & Wood- 
Sel - . of Pike County have awarded coptracts to A. SAN FRANCISCO, CAL—The Supervisors W8td., Boston, $179,770; S. Faith & Co., 
Pit’ — 7D Brea oe e 9 H. KINNAN for the construction of four have granted to the Improvement Club, Col Philadelphia, $234,920; Evans, Almiralll Co., 
pany Kt. +s easier alone te the Saeak a bridges. lege Hill, an appropriation of $10,500 for the 281 Water St. New York, $199,450; Gillis & 
st 5 8 . Ak : os : tructi > i Geoghegan, 537 We of ay ‘ew Yo 
Pablic rks, it is reported, for the con- LA GRANGE, IND.—The County Council Construction of the Richland Ave. bridge  sig5 o DO: Hobe = % Dorie Philadelphia, 
‘vuctio. of @ bridge over the tracks at as appropriated $12,409 for the construc- $oTOSS the tracks of the Southern Pacific RY. gi9)000: Baker, Smith & Co., New York. 
First 1 tien of bridges over the new Fly Creek Ditch. Plans — — prepared and bids for the $165 346. eon » + . 
LAWk: NCE, MASS.—The County Com- WELLS, MICH.—Bids will be received by “OTK Will be asked soon, vere ikki” sewn : 
oe will recommend ‘to the Legisla- the Commissioners of Delta County, Escan- _ VENTURA, CAL —Charles Petit, Oxnard, NEW YORK, N Y Plans have be en filed 
aa th onstruction of a bridge over the aba, Mich., until 2p. m. Dec. 2, for the Cal., has been selected as supervising en- with Rud iIph P. Miller Butlding Supt., for 
river en | of the Duck Bridge. Plans and construction of a concrete highway bridge —, for the new bridges to be built 2 o-story brick tenement house to accommo 
rivtnate will be presented in January. over the Escanaba River at Wells. John ee oak ae, Cumeee Serine the win- = - — 4 . and 327 _— a 
pus r , . D 5 is C ; r, Latimated cost, oon), ot he building will have a frontage tH 
HAR! RD, CONN.—We are officially ad- anean ve 7 ney nse: 7 BOISE ss | o. T ; ‘ eam . ‘ ft. and a depth of SS tI ft with e encade 
vised thot Plams and specifications will be CHICAGO, ILL.—Thomas G. Pihifeldt, City serena a The County Commis- o4¢ brick and terra cotta. The Friedman 
aad for the construction of a bridge to Bridge Engr., has prepared plans for the owe of Ada ¢ ounty will receive bids until Construction Co. is the own¢ .. Re rnstein é 
Ppnect Siverside St. with Pope Park. Fred- construction of a bridge to take the place —°) ® lM» Dec. 20, for the materials and fernstein, 24 East 23d St., the Archs., esti 
ck L. Ford is City Engr. Noted on Dec. .f the present bridge at Lake St., and to Construction of steel highway bridges at Ninth mate the ‘cost at $50,000 
ort take care of the traffic while the change >, er Sat 4 the a River and Plans have been prepared by Gaeten Aijell 
it ; _ is made at an additional cost of $100,0u0. Cross the Boise River near Barberton in Soe eee ee ee ee ee ae 
a a en 3 Minar Rng The bridge wiil be of vertical Litt wee and Ada County, respectively, and the re-setting Pat ar aoe 445, Riv . ide D na ae in 
vere rec: ved O tC. 2 s a - : . 000 : of a third bridge at Eagle Island, across ee mney » Riverside Lrive, at tie 
tin, Col of Bridges, for constructing the a wA00, wanna a s the Boies River ia Ada County ae tn sadness southwest corner of Broadway and 115th St 
sainting »latforms and runways for the Man- ROCK ISLAND, ILL.—The following bids with the plans and specifications on file with [be building will occupy a plot 100.11 ft. on 
pattan ridge over the East River, between have been received by the city for the con- the County Audr. and La Pointe & Fox, 312 Broadway and 75 ft. on the street. It will 
the Boroughs of Manhattan and Brooklyn: tFruction of bridges over Rock River: Cen- \MecCarty Bldg., Boise. W. L. Cuddy is Coun- ©°St $575,000 and will contain 46 apartments 
ear Daniels Co., $43,600; Vulcan Rail tral | State Bridge Co., $16,900 (two span), ty Audr. e Plans were filed recently for building a 2 
ruction Co., $34,264; Kelly & Kelly, 310.200 (single span), $14.20 (concrete) ; VICTORIA, B. C.—The ALGOMA STEEI tory brick theatre on the north side of 
$49,580; Hudson Structural Steel Co., Clinton Bridge & iron Works, $15,400, $9,200 omits E A, ‘ ~ - ae A GO} d STEEL 116th St., 143 ft. west of Fifth Ave., for the 
swiss; North Eastern Construction Co., 8d $13.20; Joliet Bridge & Iron Co., $16,- BRIDGE CO., Winnipeg, Man., has been Mital Realty Co., of which Louis Starr is 
ictio: Terry & Tench Co., $41,034; Snare 900, $9,900 and $15; Penn Bridge Co., $16,- warded the contract for the construction of Pres.” The building will have a frontage of 
i Triest Co., $37,880, and Alamo Construc- 677, $10,792 and $13.50; Milwaukee Bridge the Government bridge over the Thompson 41 ft. and a depth of 90.11 ft, with a facade 
tion Co., $47,900. eS ae rev agg = AL Y. meres . aa “ $33,272. 5 : : of brik . and a tone, the brick pene of 
ITICA, N. ¥.—Pl ecific jo, OD e inois Bridge Co. submitte REGINA, SASK.—The PARSON CON- 6ray. and red bond. David Stone, the Arch., 
Rn,~2 oe ge Senne are bids, but as they had not complied with the STRUCTION CO., Regina, has been awarded Bible House, estimates the cost of the thea 
bridge over the Barge Canal at North Gene- ok eee seatt on they were not con- the contract for the construction of the — at er - i. Z : oe 
we St, with a 42-ft, roadway and 6-ft. pas- lered. e bids were referred to the overhead bridge for the Canadian Pacific Rouse & Goldstone, Archs., 12 West 32d 
ane ‘on each side of the main passage. Bridge Committee. Ry. Co., at $30,000. St., are preparing plans for a 12-story stor¢ 
0 wey M. Williams to Gtate Engr., Albany, SUPERIOR, WIS.—The citizens on Dec. 9 EDMONTON, ALTA.—The city is consider- 324 office bullding, 40.6 x OO ft, at 02 and 
NY. defeated olin cr cen eerie for the ing the construction of a bridge. A. J. La sie to o 1182 Broa ao th " caiaae 
omenrin ; ) ss ssue of $90, of bonds for the construction tornell is City Engr. es en a es a a 
STONE HARBOR, N. J.—Bids will be re of a bridge across the Nemadji River. Noted Estimated cost, $200,000 : 
eived by William H. Ford, Consult. Engr., 61 pec, § : ae Mrs. A. D. Juilliard has purchased the old 
for the South Jersey Realty Co., Arcade a ea . : BULLDINGS. Church of the Disciples of Christ at 3: 
Bidg., Philadelphia, Pa., until Dec. 24 for the LADYSMITH, WIS.—The County Suyper- West 56th St., and will present it to , 
superstructure, operating machinery and visors -of Rusk County, Ladysmith, have (*Denotes that this work is advertised in West Side branch of the Y. M. C. A., whose 
equipment for a railway and highway Scher- appropriated $10,00U for the construction of Engineering News.) property it adjoins on the east rhe old | 
zet Trolling lift bridge over Great Channel at a new bridge across the Flambeau’ River ELLSWORTH, ME.—Bids were received as church, which occupied a plot 60 x 100.8 ft 
Stone Harbor, for the South Jersey Realty here. _ LS WO » h.—Bids were received &85 = =ill be demolished and in its place will be 
Co BARABOO, WIS.—Bids will be received by ‘llows om Dec. 7 by James Knox Taylor,  crocted a 12-story dormitory containing about 
A. i p /1S.— 3 i ive s arv. -h. 7 " D e fe col erect a «Story nitory ¢ ig ft t 
ATLANTIC CITY, N. J.—Bonds for $60,000 the County until Dec. 17, ior the completion meinen Gtaion tr te Us ‘sauhalinen 200 rooms. It is estimated that the new 
for the improvement of the Meadow Boule- of the bridge across the Wisconsin River at at Ellsworth:. W. H Fissell & Co.. St structure will cost about $200,000 and equip 
vard bridges have been sold. eee % a is County Clk., James Bldg., New York, at $48,700; The Con- ™&nt $25,000. 
TOWSON, MD.—Andrew Miller & Co., Dun- a on ae ae ners Bros. Co., of Lowell, Mass., at $40,000 NEW YORK, N. Y.-—Flans have been filed 
dalk, Sparrows Point post-office, Md., sub- LEAVENWORTH, KAN.—The Board of BOSTON, MASS.—Plans are being prepared for a 4-story brick garage to be built for 
mitted the lowest bid, at $34,923, to the County Commissioners, Leavenworth, have for a $500,000 Y. M. C. A. building to be the Roman Catholic Church of Corpu | 
County Highway Commission on Dec. 8 for ordered the reconstruction of three bridges erected in 1911. George W. Mahaffey is Gen Christi, 505 West 12ist St. It will be located 
re é he construction of a _ reinforced-concrete in Tonganoxie, Alexandria and Stranger Secy. on.a site 100 ft. east of Broadway on 122d 
‘2 bridge over Back River on Eastern Ave. The ‘Townships. The New England Historic Genealogical! St. The congregation will own the site and 
ontract for building a 10-ft. steel draw- ‘ad S a - Society, James P. Baxter, plan the building, but the garage will be leased to 
span for the bridge will be awarded sep- OMAHA, NEB.-The City Engineering De- erection of a building on Somerset St., at a Carlos P. Duque. It will have a frontage of 
6 arately. Bids have been referred to Henry partment is preparing plans for the construc- probable cost of $100,000 ; 100 ft. and a depth of 90 ft., with concrete 
G. Shirley, County Roads Engr., Towson, ion of the viaduct over Eleventh St. The Boston Elevated R. R. has had its floors and partitions to make it absolutely i 
for tabulation. ? The Union Pacific Ry. Co. is planning the plans approved by the State Railroad Com fireproof. The cost will be $85,000. The i 
DANVILLE, VA.—The Committee on Roads coed taker of = ae bridge —— the Mis- mission for building a station at Green S8t., Rev, Father John J. Dooley is pastor of the i 
and Bridges is considering the construction of the Uai - Joviace the old structure east On the Forest Hills branch: also for the barish. L. P. Fluhrer, 1123 Broadway, is the 
of a highway bridge over the Dan River. J. a ee changes at the Sullivan Sq. terminal, caused Arch. . “ ; - | 
0. Magruder is City Engr. YORK, NEB.—Bids for the constructi o by the proposed extension to Malden. George Property at 415 to 427 Greenwich St., 12 i 
. f e ruction of 
LYNCHBURG, VA.—H. L. Shaner, City steel and wooden bridges that may be buiit A. Kimball is Ch. Engr ee ae ee Sein Chasm tar 
Engr., has completed plans and specifications in York County for the year 1911, will be BOSTON, MASS.—It is proposed to build a oni by Sen uel Wei & Son 14 Frank 
for the construction of the bridge at ‘the received at the office of H. F. Chapin, Coun- 3-story hospital building at the plant of the : Se eee sie a } 


foot of Ninth St., across the James River, ty Clk., until noon Jan. 10. City Hospital. A. Shuman is Chn. Hospital am, Set the perpees of ereatng 88 Siery 














onnectin i : = AS. eco store and loft building The site is now oc j 
= ee ahs ar —- ee KANSAS CITY, MO.—The Twelfth St. Traf- Trustees. The proposed building will cost ¢ypied with two structures, which will be i 
wer 1,081 ft long with additio “a a Shenae fic Way Commission, of Kansas City, has about $300,000. demolished a oon as arrangements are } 
300 ft. long “30 ft. abov to “water width approved the detailed plan for the construc- PITTSFIELD, MASS.—Bids will be re- made. | 
” ft. in driveway and “sidew Iks on nh tion of a viaduct. The plan was outlined ceived unti] Dec. 16, for the construction of aS : ; 
side 7 ft. wide, ‘TB ill 5 singte etves in the resolution adopted by the Board of 4, 2-story fireproof school. It will be 117 » OSWEGG, N. ¥.—The Oswage Hotel Cor i 
SS cae. Ce ere will be a single street = public Works recently. Estimated cost, $1,- 72 ft., and of brick and limestone construc- poration, of which J. D. Higgins, of Oswego i 
car track in the center and five arch spans 425,000 . 5 . , tion McLoughlin & Seibert are the Archs is Pres., will erect a 4-story and basement 
over the river, each span 135 ft. long. The ae William H. McInnes, Mayor, is Chn. of the hotel, 155 x 105 ft., of reinforced concrete 
ridge will require 12,200 cu. ft. of concrete, RECTOR. ARK.—B. B. Holifield, County Building Com. Estimated cost, $70,000. with stucco ornamentation. Plans have been 
e it tons of steel, 6,000 sq. yds. of paving, 34 Judge, Rector, will receive bids until Jan. NEWPORT, R. L-—Horace Trumbauer, Completed by George B. Post & Sons, Archs., 
h § Aup-posts and wiring, 2,800 ft. corner bars, 5 for the construction of a bridge avor the arch L initle Blda., Philadelphi: auc’) 347 Fifth Ave., New York. Estimated cost, 
work -.1) sq. yds. sidewalks, 8,850 ft. conduit, Black River rch., Land Title Bldg., Philadelphia, Pa., is 150,000. 
; 2.82 ft. concrete hand rail, etc. Estimated e preparing plans for a combination garage . 
ost, $300,000. HOPE, ARK.—We are officially advised a ee - ae — ba . = Py og N. Y¥.—1 > pee Contract 
WELLSer . that all bids have been rejected by the Guif estate, “The Elms,” at Newport. The build- and Supply has rejected all the bids received 
Tree aaa eee tee eee & Magnolia Northern Ry. ‘oa Sat Geen ing, which will require an outlay of $500,- recently for decorating the interior of the 
the Ohio River, near h re. 8 :. a ing 2,000 lin. ft. of pile bridging and 3,500 00, will be erected entirely of limestone. It City Hall, and will readvertise. The bids ; 
tie al , ere. Surveys are be- or’ culvert work. S. J. Sevier is Pres. will be of sufficient size to house 20 automo- ranged from $11,686 to $23,770. ; 
g made, Estimated cost, $400,000. ~ biles and 15 carriages. ; . 

id ROCK HILL, §._ ©.—The ROANOKE HOUSTON, TEX.—The city will vote Jan. : te ,"MADISON BARRACKS (Sacketts Harbor) | 
prove BRIDGE CO., Roanoke, it is reported, has 10 on issuing $500,000 of bonds for the con- NEW HAVEN, CONN.—The contract for N. Y.—Bids will be received until 2 p. m., ; ' 
mad ceen awarded contract at $17,800 for the struction of a viaduct across the channel] at structural steel to be used in the erection Jan. 9, by the Constructing Quartermaster, ; 

construction of a bridge across the Catawba the foot of Main St. The work is in con- of the proposed Taft Hotel, which is to be Madison Barracks, for the construction of a } 
CON River at Ivy Mill, between Lancaster and nection with the proposed ship canal. built on the site of the present New Haven forage storehouse at this post 
hese York counties. The bridge will be 1,200 ft. ° House, has been awarded to the OWEGO i i aia call, : . . 
al ong. C. F. Gordon is County Superv BELTON, TEX.—The city and the Santa . BRIDGE CO., Arcade Bidg., Philadelphia, LOCKPORT, N. Y.—Bids will be received j 
' HARRISBU ‘ ; Fe Ry. Co. has come to an agreement in  Pa., at $93,500. by Brickell & Lamphear, Archs., D. S. Mor iy 
Adant ‘ISBURG, GA,—The Chattanooga & which the company will construct a viaduct : gan Bldg., Buffalo, until Feb. 1, for con- i; 
ioman” i. R. Co. C, H. Fish, Ch. Engr., over its tracks on North Main St., the city to NEW YORK, N. Y.—Plans have been filed structing a 4-story fireproof store building 
stract Bidg., Chattanooga, Tenn., will con- pay certain damages as a result of remov- for a 9-story fireproof apartment house to for Jenss Bros. It will be of terra cotta, ; 
the sh ree 120-ft. spans in connection with ing the old viaduct. Estimated cost, $16,000. be built on the southwest corner of Morn- concrete and brick, 68 x 157 ft. The esti : 
c. 3 Ga oad from Harrisburg to Rock Mart, . ingside Drive and 121st St., for the Steven- mated cost of the structure is $40,000 and ' 
and vA a eeaet a ae ee Commission son Construction Co., at a cost of $275,000 equipment, $12,000 ; 
JACKSONVILLE, sel as instructed e St. Louis, Brownsville & The building wili have a frontage of 101 ft ma ca . on 
Coast Ry. Co., BE. a sept i — Mexico Ry. to make temporary repairs and on the drive by 100.11 on the street, with a JERSEY: CITY, N. J one following bids 
St. Augustine, Fla., ig concidering the con. ‘0 Teplace approaches to the bridge over the facade of brick and limestone in the modern were received on Dec. 8 by the Board of 
ae struction of a bridge across the St. John’s COlorado River, between Bay City and Buck- French Renaissance style of architecture and Education for the. erection of the proposed 

f- River at Cook’s Ferry; draw opening, 50 ft eye. C. B. Rodgers, Kingsville, Tex., Gen. equipped with two elevators. technical and industrial high school which 
"Bast wide. F : "Mgr. The 38th St. and Seventh Ave. Co., A. Ball, Will be an extension oe ae eee linac ; 

sa _ “ ~ 3¢ . schoo juilding a Newark ant alisade ; 

“hn JEXINGTON, KY.—The Louisville & Nash- COLEMAN, TEX.—Coleman and McCulloch figHDEN CONSTRUCTION CO. 1 Madison AYES. : 

ane Co., W. H. Courtenay, Ch. Engr Counties will construct two steel bridges o oraipetay” inte : '' oo Secti i—F s tructural steel d : 
Louisy K , sr. 7 ges on Ave., the general contract for interior ‘ on or mason, structural steel an 
eived several NY +s will repair and strengthen concrete piers across the Colorado River, be- changes to the apartments and halls in the iron work, fireproofing, concrete work, car- 
Civ lacks idges between Winchester and tween the two counties. One wil! be located apartment house at the southeast corner of Peter, roofing and metal work, painting, 
esa Sean m the line of the Lexington & at Waldrop and one at Stacy. Estimated Seventh Ave. and 58th St., plans for which plumbing and gas fitting, Kren Daly, 610 
000 CInci<. R. ‘cost, $15,896 and $21,484, respectively. have been prepared by Harde & Short, West Sith St., $254,628; W. H. & F. W 
t con Streets 1 Pee ee Seperate = SHAWNEE, OKLA.—See item under Mis- Archs., 3 West 29th St. The estimated cost Cane, Teed the Hl Parnes On e088 bee, 
te a as recommende e im- - “ . oe - i ~ ¢ /9., ID, > 9 é )., Boe, >; 
Proven of Bast Ridgeway Ave. by con- cellaneous Contracts: ‘Drainage Ditch. of the work is placed at about $40,000 W. H. Fissel & Co., $371,000; Wm. B. Crew 
Shinie i bridge over the railroad. F. H. DELTA, COL—C. W. Comstock, State NEW YORK, N. Y.--Bids were received as Construction Co., $374,577; Oscawanna 
~ubley City Engr. Engr., and the Commissioners ‘of Delta follows on Dec. 1, by James Knox Taylor, Building Co., $377,000; Charles H. Peck- 
ZANV LLB, OHIO.—The contract will County have awarded the contract to the Superv. Arch., Washington, D. C., for the worth, 415 Hudson St., New York, $384,873; 









Soon be .warded for PUEBLO BRIDGE CO. for the construction construction and for the heating and ven- P. J. Brennan & Son, $397,000; William Rob- 
— f the Fifth ee Wns weer. of a state bridge, 2% miles west of Delta. tilating plant of the New York post-office: ertson & Son, $307,649; M. T. Connelly Con- 


will be 1,500 ft. long. of concrete The structure will have a 190-ft stee] span Construction—Hedden Construction Co., 1  tracting Co., $405,000; Luke A. Burke & 








and. st; and 160 ft. tle. Cost, $11,500. Madison Ave., New York, $3,203,372; time, 20 Son, $405,000; De Roso Bros., $419,000. 

Re Zanesy H. A. Buerhaus, County Audr., d 160 ft. of tres . $11, months. The Thompson-Starrett Co., 49 Section 2—~Heating, power, ventilating and 
ia COLt us CASHMERE, WASH.—The Board of Coun- Wall St., New York, $3,086,000; 22 months. electric work: Commercial Construction Co., 
Sank Frank]. =) ?,,.0H10.—Three bridges in ty Commissioners, Wenatchee, Wash. has John Gill & Sons, Cleveland, Ohio, $2.975,- 24 State St., $126,644; Evans, Almirall & Co 








county, at King Ave., Mound St. awarded a contract to J. W. QUIGG for con- 000; 30 hs. N . ‘ : " 
and : ° : c . Ww. ; months. Norcross Bros. Co., Wor 281 Water St., $129,917; Stearns & Co., 
brie between Franklin and Norwich: structing a wing dam for the bridge at  cester, Mass., $3,306,495; 19 months. James $137,468; Blake a Williams, 24 Barrow St. 
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$152,860; E. Rutzler & Co., 404 East 49th 

St., $154,222; Stehlin-Miller Henes Co., 103 
Park Ave., $156,500; Stehlin-Miller Henes 
Co. (excluding electric work), $134,630; Steh- 
lin-Miller Henes Co, (electric work only), 
$25,252; Charles E. Monday & Co., $166,520. 
If the Heine Safety Boiler Co.'s boilers of 
equal capacity are used instead of Babcock 
& Wilcox, deduct $6,000. 

Section 3—Entire work: W:. H. & F. W. 
Cane, Inc., 18-21 Park Row, $456,500; Charles 
H. Peckworth, $525,785; M. T. Connolly Con- 
tracting Co., $537,212; Theo. Starrett, $549,- 
401; Luke A. Burke & Sons, $562,410. 

JERSEY CITY, N. J.—Swift & Co., 154 
Ninth St., have filed plans and specifications 
for work on a storage warehouse to be erect- 
ed at 514 Henderson St., adjoining the Erie 
R. R., in Jersey City. The building will be 
100 « 100 ft., and will be seven stories high. 

The Lautman Co., 6438 Newark Ave., Jersey 
City, is receiving bids for the erection of an 
apartment house which will be bullt on the 
corner of the Boulevard and Tonnele Ave, 
The proposed building will be of brick, four 
stories in height, and % x 100 ft. The esti- 
mated cost is $50,000. 

ATLANTIG CITY, N. J.—Bids will be re- 
ceived about Jan. lt by Seymour and Paul A. 
Davis, Archs., 1600 Chestnut St., Philadel- 
phia, Pa., for the construction of a bank 
building at Atlantic City, for the Atlantic 
Safe Deposit & Trust Co. It will be 3 
100 ft., and fireproof. 

ERIE, PA.—Plans have been completed by 
the St, Johns Kanty College Association for 
a 4-story and basement brick and steel col- 
lege building, 66 x 152 ft., for which bids for 
the erection will soon be received. 

PHILADELPHIA, PA. The contract for 
the alterations and addition to the First 
National Bank Building, at Chestnut and 
Orianna Sts., this city, has been awarded to 
the CHARLES McCAUL CoO., Tenth and San- 
som Sts. The cost of the improvement will 
be about $200,000, and will be started at once. 
The addition will be five stories in height, 
57 105 ft., of brick, steel and concrete, and 
fireproof. John T. Windrim, Commonwealth 
Bidg., Philadelphia, is the Arch. 

CALVIN W. ROGERS, builder, Heed Bidg.. 
has been granted a permit for the erection 
sf a 3-story flat house, 32-x 72 ft., at the 
northwest corner of 50th and Walnut Sts., 
and for fifteen 3-story brick houses on the 
south side of Walnut St., west of 49th St. 
The total cost of the operation will be $13,- 
000. 

CRAMP & CO., Commonwealth Blidg., will 
erect a 2-story and basement school building, 
143 78 {t., for the Board of Education, at 
50th and Upland S8ts., to cost $120,000. 


ROXBORO (Philadelphia post-office), PA.— 


We are officially advised that the contract 
to erect an English style residence, garage 
and gardener’s cottage, at Ridge Ave. and 
Harmon St., Roxboro, for Mrs. Mary Obert, 
has been awarded to William Eddleman, of 
Roxboro. Peuckert & Winder, Archs., 310 
Chestnut St., Philadelphia, prepared the 
plans Cost, $40,000. 

PITTSBURG, PA.—Edward Stotz, Arch., 
218 Sixth Ave., is receiving bids for the 


erection of a residence and a private school 
building which is to be built by H. 8. Bickell 
on Bellefield Ave., in the Schenley Farms 
addition to Oakland at a cost of $40,000, and 
is also receiving bids for the erection of a 
public school building which is to be built 
on Phillips Ave. and Beechwood Boulevard, 
in the Squirrel Hill district, at a cost of 
$175,000 

An athletic stadium to cost $100,000, and 
gymnasium, to cost $50,000; will be built 
and presented to the University of Pittsburg, 
by Joseph C. Trees, of Pittsburg, it is stated. 
Samuel B. McCormick is Chancellor. 

CARBONDALE, PA.—Bids were received 
as follows on Dec. 8, by James Knox Taylor, 
Supery. Arch., Treasury Dept., Washington, 
D. C., for the construction of a post-office 
building at Carbondale: Contracting | Co., 
Philadelphia, $74,908; Newport Contracting & 


Engineering Co., Newport News, Va., $61,- 
424: King Lumber Co., Charlottesville, Va., 
$61,500: William H. Fissell & Co., New 


York, $64,700; Westchester Engineering Co., 
39 East 42d St., New York, $61,500; J. E. & 
A. L. Pennock, Land Title Bldg., Philadel- 
phia, $65,787; Patrick F. Cariston, Carbon- 
dale, Pa., $76,850; Conners Bros. Co., Lowell, 
Mass., $69,404; Harmon Bros., Williamsport, 
Pa., $72,000. 

HARRISBURG, PA.—Bids will be received 
by the Trustees of the Pennsylvania State 
Lunatic Hospital at Harrisburg until noon, 
Jan. 11, for the erection and completion ‘of 
a Nurses’ Home. J. A. Dempwolf, of York, 
is the Arch., and Dr. H. L. Ortb, Supt. of 
Hospital. 


PHILADELPHIA, PA.—A. RAYMOND 
RAFF, 1635 Thompson St., will erect a 5- 
story nurses’ home of fireproof construction, 
87 x S84 ft., at 918-15 Corinthian Ave., for 
the German Hospital. The cost will be $70,- 
000. Frank A. Rommel is the Arch 


BALTIMORE, MD.—We are officially ad- 
vised that the bid received on Nov. 30 for 
the construction of a laboratory, office build 
ing, ete., for the Sewerage Commission, at 
Back River has been rejected as being ex- 
cessive. It was erroneously noted last week 
that the contract had been awarded. New 
bids will be received later on. Calvin W 
Hendrick, American Bldg., is Ch. Engr. 


BALTIMORE, MD.—Bids will be received 


until Jan. 10 by Otto G. Simonson, Arch., 
American Bldg., for the construction of a 3- 
story and basement theater building to be 


known as the Empire Theater. It will be of 


steel, stone, brick and terra cotta. The Em- 
pire Theater Co. is the owner, of which 
George W. Rife is Pres. Estimated cost, 


$150,000 


RALTIMORE, MD.—An apartment house, 
to cost about $75,000, will be built by George 
R. Morris, Arch., Equitable Bldg., at Madi- 
son Ave. and Wilson St. It will be six 
stories high, of buff brick with slate roof 
and will be equipped with all modern facili- 
ties, including electric elevator, combination 
gas and electric lights and hot-water heating. 
A vacuum cleaning system will be installed. 


ENGINEERING NEWS. 








Plans for the structure are being prepared 
by Mr. Morris. 

Alexander Yearley & Son, Charles and 
Lexington Sts., contemplate the erection of 
an apartment house on the sites 261 and 263 
Roberts St. According to the drawings, which 
are being prepared by Mottu & White, Archs., 
Professional Bildg., the structure will be 
three stories high, of pressed brick and stone 
construction. It will have a frontage of 22 
ft. by a depth of 89 ft. Blectric lights and 
hot-water heating will be installed. The roof 
will be of slate. 

Plans for a residence to be erected on 
Charlies St., near 34th, opposite the Johns 
Hopkins University grounds, are being pre- 
pared by C. Washley, 1114 North Patuxent 
St., for W. C. Franklin, 3434 Chelsea Terrace. 
It will be a 3-story brick structure, 30 x 40 
ft., with steam heat, tile baths, hardwood 
interior and plumbing. Cost, $40,000. 


TAKOMA PARK (Washington post-office). 
D. C.—Bids will be received by the Commis- 
sioners of the District of Columbia until 2 
p. m., Dec. 15, for the construction of a 
branch library at Takoma Park. 

ATLANTA, GA.—An 18-story building is 
contemplated at Broad, North Forsyth, Wal- 
ton and Poplar Sts., by William T. Healey, 
of Atlanta. Estimated cost, $1,000,000. 

The Hillyer Trust Co. plans the erection of 
a 9-story steel constructed office building at 
140 Peachtree St. A permit has been issued. 
The building is to be faced with terra cotta 
brick. The ground space is 21 x 51 ft. Cost, 
$60,000. 


MILLEDGEVILLE, GA.—J. R. MacEachron, 
75 West Peachtree St., Atlanta, has been 
commissioned to prepare plans for the pro- 
posed Science building, which will be erect- 
ed at the Georgia Normal and Industrial 
College in Milledgeville, of which M. M. 
Parks is Pres. The structure will cost in the 
neighborhood of $60,000. It will be built of 
stone and terra cotta. 


LAKE CHARLES, LA.—Plans and specifi- 
cations have been completed and bids will be 
received until Jan. 16, for the construction 
of the proposed Calcasieu County court-house. 
Estimated cost, $165,000. 

MEMPHIS, TENN.—We are officially ad- 
vised that the FOSTER-CREIGHTON- 
GOULD CO., of Nashville, has been awarded 
by the Memphis Union Station Co., of Mem- 
phis, the following contracts in connection 
with the proposed Memphis terminal: A re- 
inforced-concrete pipe tunnel, 8 x 8 x 1,250 
ft.; the butterfly train sheds, four rows, each 
approximately 600 ft. long; the.Carolina Ave 
Underpass, a trough floor sfeel structure, 
consisting of approximately 225 tons. 

BUNTYN, TENN.—Tbe Directors of the 
Country Club have decided to rebuild on the 
site of the burned club house in Buntyn. A 
committee has been formed to prepare plans, 
which includes: P. P. Van Vleet, Benjamin 
S. Parker, Frank G. Jones, Gen. S. T. Carnes, 
ete. The cost, including furnishings, is esti- 
mated at $75,000. 

CLEVELAND, OHIO.—Plans have been 
completed by M. M. Gleichman, Arch., Lenox 
Bidg., for the proposed bath house at Gor- 
don Park. It will be one story high, of 
terra cotta construction. A bath house is 
also contemplated by the city at Edgewater 
Park, to cost about $80,000. Construction of 
the latter will start in the spring. 

CINCINNATI, OHIO.—Bids will be received 
at the office of the Clerk of the Board of 
Education until Jan. 2, for a school building 
to be erected on the 14th District School lot 

CLEVELAND, OHIO.—A permit has been 
granted the Cleveland Telephone Co. for a 
7-story addition to its main building on 
Champlain Ave. at West Third St., to cost 
$100,000, 

COLUMBUS, OHIO.—We are officially ad- 
vised that the following contracts have been 
awarded, bids for which were received on 
Dec. 7, for the construction of a library 
building at the Ohio State University: Gen- 
eral contract, D. W. McGRATH, New First 
National Bank Bldg., Columbus; heating, The 


NEW YORK BLOWER ©CO., of Chicago; 
plumbing, FITZPATRICK & HOEPFNER, 
Columbus; electric work, the McKEEVER 


ELECTRIC CO. The total cost is $250,000. 


DEFIANCE, OHIO.—The contract to erect 
a Masonic Temple on the site of the Hotel 
Russell, at Clinton and First Sts., has been 
awarded to DAN M. KINTNER, of Defiance, 
at $49,485. It will be a 3-story structure, of 
brick and stone, and when completed will 
represent an expenditure of about $100,000. 

*TOLEDO, OHIO.—The contracts, we are 
officially advised, for two high schools here, 
to be known as the Jessup W. Scott and the 
Morrison R. Waite Bidgs., bids received on 
Dec. 5, have been awarded to the H. J. 
SPIEKER CO., 409 Michigan St., Toledo, at 
$289,985 each. 


WILMINGTON, OHIO.—The contract to 
erect a school building has been awarded to 
H. KARG, of Westerville, Ohio, at $51,119. 


BROOKVILLE, IND.—The Commissioners 
of Franklin County will receive bids until 1 
p. m., Jan. 19, for the repair and complete 
remodeling of the county court-house. Charles 
A. Miller is Audr. 


GRAND RAPIDS,, MICH.—Qsgood & Os- 
good, Widdicomb Bldg., Grand Rapids, have 
let the general contract for the proposed 
7-story and basement business building for 
Carl Knott & Co., 20 Division St., to JOHN 
McNABB, Murray Bldg. Cost, $150,000. 

B. C. Wetzel & Co., Hammond Bldg., have 
let the masonry contract to OTTO MISCH, 
Home Bank Bldg., for the proposed I. 0. O. 
F. Temple for the Amity Island View Lodge, 
care of the Architect. The building is to be 
of brick and stone construction, two stories 


and basement high, 60 x 150 ft.” Cost, $50,- 
000. 
DETROIT, MICH.—Bids will be received 


some time in January, by Malcomson & Hig- 
ginbotham, Archs., Moffat B'dg., for an ad- 
dition to be built to the Harper Hospital. 
There will be two buildings, 47 x 200 ft., and 
50 x 85 ft., of brick, steel, stone and concrete, 
six stories high. Dr. F. E. Moulder is Supt. 
Estimated cost, $250,000. 


DETROIT, MICH.—Bids will be received 
until Jan. 10, by Richard H. Marr, Ford 
Bidg., for the construction of an 8-story and 
basement store building, 100 x 100 ft., for the 
Kiefer Land Co. It will have a fireproofed 
stee] frame and concrete floors. Estimated 
cost, $160,000. 


CHICAGO, ILL.—Plans have been prepared 
and accepted by the Board of Education, for 
the construction of the proposed Hyde Park 
high school. It will be located at 62d St. 
and Jackson Park Ave., and will be 350 x 
250 ft., of white stone and gray brick. The 
structure will cost $600,000 and the equip- 
ment, $100,000. 

*“GRANITE CITY, ILL.—Bids were re- 
ceived as follows on Dec. 8 by James Knox 
Taylor, Supery. Arch., Treasury Dept., 
Washington, D. C., for the construction of 
a post-office at Granite City: Kenner & 
Voirol Co., St. Louis, $64,357; A. Anderson 
& Co., St. Louis, $67,381; Conners Bros. Co., 
Lowell, Mass., $60,400; J. E. A. L. Pen- 
nock, Philadelphia, $66,800; James Corse, 
Racine, Wis., $62,736; Carl J. Lange, Apple- 
ton, Wis., $72,750; William H. Fissell & Co., 
New York, $63,730; King Lumber Co., Char- 
lottesville, Va., $63,900; General Construc- 
tion Co., Milwaukee, Wis., $64,889; Charles 
W. Gindele, Chicago, $62,750; J. P. Settle & 
Co., St. Louis, $61,561; George P. Herzog, 
$80,453; Barnes Bros., Logansport, Ind., $63,- 
300; R. 8S. Moore, Lafayette, Ind., $63,983; 
Hiram Lloyd Building & Construction Co., St. 
Louis, $60,725; M. M. Allen Son & Co., Pe- 
oria, Ill., $63,980. 

CHICAGO, ILL.—We are officially advised 
that the contract to erect a building to be 
known as the “Insurance Exchange,” at 
Sherman St. and Jackson Boulevard, has 
been awarded to the THOMPSON-STARRETT 
CO., 49 Wall St., New York, of which Louis 
J. Horowitz, is Pres. The lot area to be oc- 
cupied by the proposed structure is 41,000 
sq. ft., and the building will be 21 stories 
high, so that it will contain considerably 
more than 800,000 sq. ft. of floor space. The 
cost of. the building will be approximately 
$4,000,000, which, together with the cost of 
the land, carrying charges, etc., will mean a 
total investment of $8,000,000. D. H. Burn- 
ham & Co., Railway Exchange Bldg., Chicago, 
are the Archs. Construction will start about 
Jan. 1. 

CHICAGO, ILL.—Plans have been pre- 
pared by Holabird & Roche, Archs., Monad- 
nock Block, for the construction of the Otis 
Building, at the southwest corner of Madi- 
son and La Sale Sts. It will be 21 stories 
high, li] x 190 ft., and will cost approxi- 
mately $8,000,000. 

MILWAUKEE, WIS.—A warehouse will be 
erected on the site of the American Malting 
Co.'s plant on Oregon St. by the newly or- 
ganized U. 8. Cold Storage Co. Other ware- 
houses are to be erected at various points 
in the state. The company has a capital of 
$700,000, 

BURLINGTON, IOWA.—Bids will be ve- 
ceived until Jan. 15 for the construction of 
a 4-story semi-fireproof Y. M. C. A. building, 
100 x 40 ft., of brick and cement. W. H. 
Debenham is Secy. Estimated cost, $55,000. 

ST. PAUL, MINN.—The State Board of 
Control, Charles Halvorson, Chn., has 
awarded the contract for the general con- 
struction of the main engineering building 
and the experimental building at the State 
University to LIBBY & NELSON, 460 Tem- 
ple Court, Minneapolis, Minn. Their bid for 
the two structures was $241,263. C. H. 
Johnston, Capital Bank Bldg., is Arch. 

ST. LOUIS, MO.—Bids will be received 
until Jan. 3, by the Board of Education for 


the construction of the Harney Heights 
School. It will be a 2-story fireproof struc- 
ture. William B. Ittner is Arch and H. C. 


Loensfeldt, Comr. of School Buildings. 
timated cost, $185,000. 


ST. LOUIS, MO.—Barnett, Haynes & Bar- 
nett, Archs., Frisco Bldg., bave planned a 
U-shaped 5-story building in mottled gray 
brick, which will have room for 250 patients 
and accommodate 100 internes, besides about 
50 sisters, for the Sisters of St. Joseph’s 
Convent of Mercy. The two upper stories will 
be used as a chapel. It will have a front- 
age of 398 ft. on Buclid Ave, and two wings 
202 ft. each, facing Audubon and Parkyiew 
a. The entire investment represents $425,- 


LITTLE ROCK, ARK.—The contract for the 
construction of the building on Main St., to 
be erected by the Penzel Estate, for the 
Kress Co., has been let to STEWART & Mc- 
GEHEE. The structure is to cost approxi- 
mately $50,000 and the work on it is to begin 
as soon as the site is cleared of the old 
buildings. The plans call for a building 100 
x 140 ft., and two stories high. 


EAGLE PASS, TEX.—James Knox Taylor, 
Supv. Arch., Treasury Dept., Washington, D. 
C., has awarded the contract for the con- 
struction of a post-office at Eagle Pass, to 
OTTO P. KROEGER & CO., San Antonio, 
Tex., at $63,960. Bids were received on Nov. 
19 and noted Nov, 24. 


SPOKANE, WASH.—The Directors of the 
Inland Empire Club have decided to erect a 
new club house. It will be seven stories 
high and will cost about $200,000. P. D. 
Tull is Pres. 

J. D. Sherwood plans to construct a 7-story 
department store building to cost between 
$200,000 and $300,000 on the northeast cor- 
ner of Riverside Ave. and Bernard St. 


TACOMA, WASH.—A. J. Earling, Pres. of 
the Chicago, Milwaukee & St. Paul Ry., has 
announced that the Chicago, Milwaukee & 
Puget Sound Ry. will commence work early 
next year on a $500,000 station for Tacoma. 
An agreement has been signed for the use of 
the Harriman Station at Seattle. E. J. Pear- 
son, of Seattle, is Ch. Engr. of Lines West 
of Butte, C., M. & P. 8S. Ry. 


ASHLAND, ORE.—The Southern Pacific Co. 
plans to construct a depot on North Main 
St. J. F. Meager, Asst. Engr., will have 
charge of construction. 


PORTLAND, ORE.—Carl Friedman, Gus C. 
Moser and A. Davidson have leased the prop- 
erty at the southwest corner of Fifth and 


Es- 
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Burnside Sts., and plan to er: 
hotel building. The plot is 75 . 
timated cost, $100,000. 
PORTLAND, ORE.—Bids ar: 
Whitehouse & Fonilhoux, Arc! 
men’s Bldg., until Jan. 10, for 
of a club building for the Mu 
letic Club. It will be located 
ern end of the Multnomah field 
of brick, wood and meta! lath 
Estimated cost, $150,000. 


LOS ANGELES, CAL—Th: 
Building Co., Wright & Collend: 
purchased a plot 172 x 243 ft., a 
west corner of Second and Alam 
will erect on the site a 5-story a 
building for industrial purpos« 
about 170,000 sq. ft. of floor 
mated cost, $135,000. 

A 5-story and basement rei: 
crete structure is to be erected 
Sixth Sts, for the Los Ang 
Market Co., to be occupied by \ 
mark & Co., 141 North Los Ange! 
tracts for the construction work 
awarded to J. V. McNBIL, 3577 | 
Charles E. Shattuck, Mason B 
Arch. Cost, $135,000. 

Plans have been prepared fo: 
and basement apartment house t» 
at Grand Ave. and Third St., 
Young & Son, Arch., Lankershim 
are receiving bids for the constru 
It will be a brick building. 


LOS ANGELES, CAL.—S. Tild 
Arch., Byrne Bldg., is preparing 
story warehouse, 87 x 150 ft., to b« 
843 San Fernando St., for the Flo: 
& Paper Co. The superstructur: 
reinforced concrete frame, brick 
walls, reinforced concrete floors, n 
galvanized iron skylights with 
plumbing and electric fixtures. 


floor will have an asphalt surfac: 


concrete. 

Dan B. Jerrue & Co., 228 South = 
have purchased a site at Second 
erhill Sts., upon which they cont: 
erection of a hotel building. Mr. 
also purchased a 24-acre site at S 
dena, upon which he will erect a 


Power & Morley, Byrne Bldg., Li “A 


have been employed to landscap: 
erty. 

*SANTA CRUZ, CAL.—Bids we: 
as follows by James Knox Taylo 
Arch., Treasury Dept., Washingto: 
on Dec. 5th, for construction of a 
at Santa Cruz: Grant Fee, San 
$86,340; Moses Fisher, San Fran 
366; Northwestern Construction ( 
ton, N. Dak., $109,000; Campbe! 
Co., Salt Lake City, Utah, $98,Six 

LONG BEACH, CAL.—W. Horac: 
Arch., Long Beach National Ba 
is drawing plans for a %-story fra: 


ment house, to be erected for T. G. Harrimar 
Aves 


on the corner of Ocean and Elm 
will be 53O x 100 ft. with a concre 
and foundation, 


cost, $40,000. 


FORT WINFIELD SCOTT 
post-office), CAL.—The following }b 
received on Nov. 30 by Maj. McK 
son, Q. M., U. S. A., for the constru 
completion of 


and plastered ext 
metal lath, to contain 60 rooms. £& 


(San F 





Wah 
Building 


h 


ie 


at 





Aust 


Bldg 








alr 








3 «wer 


Willie 





tion and 


five single barracks: 


Fisher, 657 Pacific Bldg., $38,626; Lang 


Bergstrom, Monadnock Bidg., 
W. Anderson, Grant St., $39,37/ 

McLean, Chronicle Bldg., $36,724 
brought Bros. Co., 1028 Market St 
G. F. Atkinson, Cheyenne, Wyo., 
J. W. Smith, Builders’ Exchange, 
Rickon-Ehrhart, 1859 Geary St 

Ferrolite Co., 338 Pine St., 
Leonard, 448 Builders’ Exchange, 





Standard Construction Co., First and Market 
Sts., $201,675; W. W. Concannon C n- 
adnock Bldg., $194,884; Pringle Dunn & Co 


338 Pine St., $37,779. 


SALT LAKE CITY, UTAH.—Th: 
at Main and Second South Sts., 


42.000; . 











M 
& 


B201, 870; W 


Neil A 


property 





now occu 


pied by the Smith Drug Co., is to be cle 





and a 12 or 13-story building will be erect 


by M. H. Walker. 
spring. 


Plans will] mature in th 


WATER SUPPLY—IRRIGATION. 
(*Denotes that this work is advertised " 


Engineering News.) 


NORTH ATTLEBORO, MASS 
under Light and Power Plants. 


WEST BRIDGEWATER, MASS. —E 


L. Hayward, Consult. Engr 
Mass., have been engaged by | 
supervise the construction of in 


to the water-works. Estimated c 
Noted on Dec, 8. 
NEW YORK, N. Y.— The ais 


alling for bids for the constru 
city tunnel of the Catskill Aqu: 
cular tunnel in rock, under Cont: 


66 and 67, has been withdrawn. Bid 


to have been received until! 11 a 
by the Board of Water Supply. 

The Board of Estimate has aid 
lution, it is reported, providing 
of corporate stock for $63,501 
tension of the high pressure 
and irrigation system in Centra 
Manhattan. 

Bids were opened on Nov. 30 
Thompson, Comr. Water Sup; 
Electricity, for furnishing, driv 
necting wells at the Whiteston: 
tion. he lowest bid was subm 
Rohrer, 299 Broadway, New Y 
Other bids were: E. H. & J. 
292; Sweeney & Gray, Long 
$12,126; Phoenix Constructi: 
York City, $9,355. 


NEW YORK, N. Y.—Bids 
Henry S. Thompson, Comr. ‘ 
Gas and Electricity, until 2 : 
for furn#hing and delivering 
supplies, all boroughs. 

Bids were received’ on Nov 
by Henry S. Thompson, Comr. 
Gas and Electricity; for furn 
and connecting wells at B: 
Birdos = station: E. H. ani 

17, ; Sweeney & Gray, ° 





rover 





S10.) 






































Supriement—December 15, 1910. 


, $22,991; Phoenix Con- 
o., 41 Park Row, New York, $19,- 


SPRINGS, N. Y.—The village is 
the installation of a combined 
light plant, 
rtesian wells, to be drilled. 
commence in the spring as soon 
Noted on Dec. 1. 

N. Y¥.—Bids will be received by 
Trustees until Jan. 
terial and constructing a water- 
Whitmer & Brown, 
Noted on Dec. 1. 


:, N. ¥.—The State Water Supply 

Albany, has adopted maps and 
improvement of the Genesee 
e construction of a storage reser- 
pove Litchworth Park, which will 
he offices of the County Clerks of 
oming and Livingstone Counties. 


ther permits. 


11 for fur- 


RRY, N. Y.—Bids will be receive 

T. Arnold, Constr. Q. M., U. S 
ondon, Conn., 
building pump 
iishing and installing a gasoline 
pump at Fort Terry. 


Y.—The Council on Nov. 30 
contract with the BUFFALO 
for constructing 
under the canal from the new 
tation at Porter Ave., 
with the mains in Porter 
St., to cost about $103,000, Noted 


CO., Buffalo, 





ANN, N. Y¥.—The village is planning 
t a reservoir, two miles from the 


t N. J.—The Council on Dec. 
yoted $1,000 to the State Water Supply Com- 
plans and estimates in 
with the project for the develop- 
nt and conservation by the State, of the 
le waters im northern New Jersey, 
ent plans being to take up the develop- 
ment of the Wanaque River and its shed. 

BELLEVUE, PA.—The Ohio Valley Water 
co. has employed Chester & Fleming, Con- 
sulting Engrs., Pittsburg, Pa., 
onstruct a reinforced concrete cover for the 
ear-water storage reservoir at Bellevue. 

SCHUYLKILL HAVEN, 
received by Charles T. Straughn, Controller 





to design and 


PA.—Bids will be 


noon, Jan. 17, for increased water supply at 
Plans can be obtained at 
the office of the Board of County Commis- 
sioners upon a deposit of a certified check 


Schuylkill Haven. 


NORFOLK, VA.—The Board of Control has 
Nicholas 8. Hill, 
New York, to investigate the water situation. 
He has recommended that additional sources 
{ water supply be secured, the dredging of 
the present reservoirs so as to increase stor- 
age capacity; laying new distributing system 
installation of machin- 
station, with additions to 
filtration system or adoption of a system of 
natural filtration and installation of meters. 
Estimated cost of improvements at pumping 
station and improved methods of filtration, 
dredging present 
$150,000, and purchase of land necessary for 
proper sanitary protection of present sources, 
He has also recommended that the 
water of the west arm of the Lynnhaven 
River be impounded at a cost of $550,000; 
total cost, about $1,350,000. W. T. Brooke, 





o principal streets, 
ery at pumping 











CHARLESTON, W. VA.—The 
Water & Light Co. has applied to the City 
‘ouncil for the extension of its franchise for 
The company agrees 
in the event of its granting to make improve- 
additions to the plant to cost 
O. Johnson is 
WHEELING, W. VA.—The Board of Con- 
trol has rejected all bids for the propose 
building to house the pumps and motors o 
the hill-top water system, as excessive. 
were opened on Dec. 5. 


a period of 30 years. 











. B. Cooke is City 





SWANQUARTER, N. C.—Plans have been 
‘ompleted for the reclamation of 7,000 acres 
0! : in Hyde County. 
land will be diked and the water pumped 
out. The work, it is expected, will require 
three 20-in. centrifugal pumps to make the 
hecessary discharge wing under a 7-ft. head 
7 A reservoir canal 
vated requiring moving approximately 75,000 
u. yds. of dirt. 
Bldg., Wilmington, N. C., is Engr. 
DOUGLASVILLE, GA.—The 
, voted to issue $20,000 of bonds for 
construction of . 
Hutcheson is Mayor. 


ROBERTA, GA.—W. J. Marshall, R. F. D. 


izella, Ga., will supervise the construction 
of water-wor 


of land near here, 


will be exca- 








water-works. 





ks and electric-light plant for 
The construction includes rock 
t dam to cost $10,000. The ma- 
be installed will cost $7,000. Bids 
ned in about 60 days. 


—The Board of Arbitration ap- 
to determine the value of the plant 
‘acon Water Works Co., has de- 
a price of $669,000. This price is 
; on both the city and the water com- 
‘ the question of purchase must be 
1 to the people at a special election 
)-thirds vote of those registered is 
) ratify the purchase. 
ld in April. 


MACON, GA. 





The election 
J. W. Wilcox is City 





VILLE, ALA.—The City Council 
riated $1,000 to be used in the in- 
of a new water supply. 


ROUGE, LA.—The Baton Rouge 
will spend about $30,000 for the 
of water-works to include a 1,- 
“on concrete reservoir and . four 
John H. Wood is Mer. 


“IRE, OHIO.—We are officially ad- 
., bids were received b 
Public Service on Dec. 

9. bd. cars Bellaire, c.-i. water pipe. 

8, Crosses and elbows. 
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tract has been awarded to the U. 8S. CAST 
IRON PIPE & FOUNDRY CO., Cincinnati, 
Ohio. R. EB. Crow is Clk. Bd. Pub. Ser 

DAYTON, OHIO.—The city is considering 
the construction of reservoirs in the out- 
lying districts to be used to store water for 
fire protection. 

JEFFERSON, OHIO.—The city has sold 
$24,000 of water-works bonds. 

BELLAIRE,: OHIO.—The State Board of 
Health has ordered the completion of the 
mechanical filter the construction of which 
was started by this city several years ago 
and discontinued on account of lack of funds. 
About $10,000 will be required to finish the 
work which will be taken care of by a spe 
cial bond issue. 


TOLEDO, OHIO.—Bonds for $200,000 were 
sold by the city on Dec. 7 for the construc-~- 
tion of a filtration plant. 


HAMMOND, IND.—Bids will be received 
by the Board of Public Works until 10 a. m., 
Dec. 21, for laying 300 ft. of 36-in. standard 
c.-l. water pipe under the Calumet River 
at Columbia Ave. Adam R. Ebert is Pres. 
Bd. ° 


CENTERVILLE, MICH.—Vance & Gray, 
Engrs., 226 Huron St., Toledo, Ohio, has 
awarded the following contracts for the new 
water-works and lighting plant for the Cen- 
terville Water & Light Co The owners will 
build superstructure. The YOUNG-GRAY 
CO., Toledo, have the contract to furnish the 
mechanical and pumping equipment. The F. 
BISSEL CO., 226 Huron .St., Toledo, will 
furnish the electrical equipment. 


BLOOMINGTON, ILL.—Plans are being 
prepared for the laying of 7,000 ft. of a 20- 
in. water main. E. Folsom is City Engr. 

KANKAKEE, ILL.—The Illinois Water Co 
has been incorporated with a capital of 
$300,000 to operate water-works in Kanka- 
kee. M. S. Wells, Portland, Ill., is Pres. 


COLUMBUS JUNCTION, IOWA. — The 
question of constructing water-works is under 
consideration by the city. 

DES MOINES, IOWA.—The Des Moines 
Land & Water Co. has been incorporated 
with a capital of $200,000 to operate a water 
company here. A. F. Durham is Treas. 

BELLE PLAINE, 1OWA.—The city is con- 
sidering the construction of a new pumping 
station. 

OWATONA, MINN.—The contract has been 
awarded to the LAIDLOW DUNN-GORDON 
Co., 115 Broadway, New York, for a cross- 
compound Corliss duplex pumping engine of 
1,500,000-gallons capacity at $5,993. 

GORDON, NEB.—Merritt & Mead, Consult. 
Engrs., Chadron, Neb., are preparing plans 
for the construction of water-works here, 

STRATTON, NEB.—We are officially ad- 
vised that the village has awarded the con- 
tract to the INTERMOUNTAIN BRIDGE & 
CONSTRUCTION CO., Tecumseh, Neb., for 
the construction of the water-works system 
at $11,000. Charles F. Sturtevant, Holdrege, 
Neb., is Engr. 


FARGO, N. DAK.—The City Council on 
Nov. 28 awarded contract to L. W. 
SCHRUTH, Fargo, for laying water-mains 
here. 

POWELL, WYO.—We' are officially ad- 
vised that bids were opened on Nov. 30 by 
the U. S. Reclamation Service for the con- 
struction of distributing canals, concrete 
and other structures under the Frannie Canal 
and Lateral ‘‘A,’’ Shoshone Project, Wyo. 
The bids follow: Charles S. Sheets, Powell, 
Wyo., Schedules (1) and (2), $7,256; Emanuel 
Thomas, Byron, Wyo., Schedules (1)"and (2), 
$4,940; R. M. Lynn and H. J. Arnoldus, 
Lovell, Wyo., Schedules (2) and (12), $18,723. 

BRAYMER, MO.—The city is considering 
the construction of a water-works system. 


MARFA, TEX.—The St. Stephen Land Co. 
will construct a large water storage reser- 
voir upon its land near here and install irri- 
gation pumping machinery. 

CANADIAN, TEX.—The city is considering 
the issue of $75,000 of bonds for the con- 
struction of water-works and sewerage sys- 
tem. 


BROWNSVILLE, TEX.—The holdings of 8S. 
N. Robertson and Alba Heywood, San Benito, 
Tex., in the Brownsville Irrigation Co., have 
been purchased by A. W. Gardner & Co., 
Houston. The company has a capita® stock of 
$30,000, and owns a large pumping plant and 
irrigation. system in the lower Rio Grande 
Valley. It is reported that it will now 
make extensions and improvements. 


HOUSTON, TEX.—The Houston Land Cor- 
poration, which is arranging to lay out a 
new suburban town on the outskirts of Hous- 
ton, will lay water mains and a sewer 6ys- 
tem. The tract that is to be developed em- 
braces 160 acres which will be subdivided 
into 800 lots. J. W. Link is at the head of 
the project. 


FORT WORTH, TEX.—The Powell pump- 
ing station of the municipal water-works 
system here, was destroyed by fire on Dec. 
8. The plant will be rebuilt. Estimated 
cost, $10,000. J. D. Trammell is City Engr. 


STIGLER, OKLA.—The city has awarded 
a contract to the HEALY CONSTRUCTION 
CO., McAlester, Okla., for constructing 
water-works, not including the river dam 
and watershed. Estimated cost, $26,700. 
Sequoyah Engineering Co., 609 Merchants 
National Bank Bldg., Fort Smith, Ark., is 
in charge of the engineering work. 

KIOWA, OKLA.—The city will extend the 
water-works and electric-light plant. Bids 
will be received until Jan. 1. W. N. Vernon 
is Pres. Bd. of Trustecs. 

ADA, OKLA.—The city will spend $150,000 
for procuring a new source of water supply. 
Bids for construction work will be received 
about Jan. 15. W. B. Jones is City Clk. 

OLATHE, COLO.—G. H. Sethman, Denver, 
has prepared an estimate of $58,000 as the 
cost of proposed water-works. 


DENVER, COLO.—The Denver’ Union 
Water Co., it is reported, will spend $350,- 
000 for new extensions and for -the comple- 
tion of those begun. A 48-in. conduit will 











from Platte Canon to Marsden MONTREAL 
eleven miles 


extended to 





a distance of The new 40-in 





























































































High Line ditch. Department 
has filed with the 
Riverside, a claim of 350,000 inches of water - 
4,000 extra 
an application 000,000 gallons 
before Congress to construct intake dam 
WASH.—New 
prepared for the construction of a 20,000,000- 
gallon reservoir for Lincoln Heights, of bank 
construction 
Morton Macartney is City 
WASH.—The 
is reported, 


SPOKANE, 
LETHBRIDGE 


constructing 
concrete dam across the Pend d'Oreille River 
District No 
VANCOUVER, WASH.—We 
the proposition providing for an 
of $314,000 of bonds for the construction 


sA MARINA 
water system. f i 


a municipal 


ORE.—Water 
have been sold by the city 


RED BLUFF, 


Palmas Rivers 


CAL.—The Warmoth-Kreling 
Co. has filed an appropriation of 100,000 ins 
the flood waters 
The water will 
veyed to a reservoir in 
irrigation purposes 
TEHACHAPI, 
construction 

water supply. 


SEWERS. 
of a pumping . 
for a town 


WHITTIER, 


construction 


. CHARLES J 
pump-house. I 


Estimated cosx, JACOBS CO 
PORTERVILLE, 
construction 
water-works 
bond election for $75,000 will beheld - 
proposed to drive a 16-in. well on the Murry 
base of Murry 


CAL.—Preliminary 


sewer in Lower Terri 


improvements 

LONGBEACH, CAL.—The Longbeach Water 
make extensive 
the first of the year, 
pipe line between 


improvements 
American and 


and American 
Ave., and a third from 


to Magnolia 
company will 


a distance of 


and Market San Francisco, 
construction 
Noted on Dec 
PASADENA, CAL.—We 
vised that the 
reservoir of the La Habra Land & Water Co 
at Newport Beach is being done by day labor 
The Orange Grove Ave. reservoir of the Pas- 
adena Land & Water Co 


system here. 
proximately i 
lining with from Edwin L 
Bids were r 


be relined by 
is William G 20 Broad St 
The Rubro Canyon I 
contracts for 
lining a reservoir 125 
deep, about next May. 
about January or 
Raymond Ave., 


Land & Water 





HOLTVILLE, CAL.—The contract has been 
awarded to HARRIS & EDWARDS for 
construction of 
in the Holtville Irrigation 


BALTIMORE 


LOS ANGELES, CAL.—Mayberry & Parker, 
Consult. Engrs., Pacific Electrical Bldg., Los 
plans for and will 
for the erection 


Sanitary Contract 
quired approximately 
terra cotta 
house connections 


are preparing 
ask bids soon, 
forced-concrete tank for A. 
will be 80 ft. diameter by 11 
pacity, 415,000 
erected on Mr. Chapman’s ranch, 


P. Chapman 
approximately 
The tank will 
near Sierra 
inlet connections 

TEMESCAL 
The Temescal Water Co., 
has awarded 


post-office), RICHMOND, 
contracts for the construction construction 
of a reinforced-concrete pipe line eight miles 
to connect Temescal 
ARTHUR 8S. BENT, Central 
has the contract for the construction 
of 5% miles of pipe, 22 ins. diameter 
REINFORCED CONCRETE 
tral Bldg., Los Angeles, has contract for con- 
structing 2% miles of 20-in. pipe. 
15,000 cu. yds. 
ditching and backfilling will be awarded soon 
“Colton’’ Portland cement will be used. 
timated cost of entire work, $60,000. 


ARIZ.—The Cotton 


with Corona. land and Sycamor 


(brick), $3 


ge 


t furnished by 


ee 
a 



































for excavating of earth in 


Barry (brick), $32,124, (concrete) 
Brenizer & Maynard 


so een to 


KINGMAN, 
Water Co., 
large its system of irrigation with the view 
of bringing under cultivation 
of land, situated in the valley of the Colo- 
rado River. 


DOUGLAS, ARIZ.—The Western Construc- 
Wichita, Kan., 
proposition to the Chamber of Commerce of 
regarding the 
10,000 acres of land 
company proposes to install pumping plants 
and furnish water 
£4.50 per annum, the plants and irrigation 
system to become the property of the farm- 
ers at the end of ten years. 


TWIN FALLS, 
Land & Water Co., Twin Falfs, has filed ap- 
plications for the extension of the Bruneau 
irrigation project. 
company will be enlarged and the storage 
the American Falls reservoir 
made 3,036,000 acre ft. of water. 
ject is located 20 miles south back of the 
Snake River and is bounded on the east by 
the Salmon River and on the west by the 
Bruneau River. 


recommended 
Sumpter St., 


along South 
to Allen Ave 


(brick), $26,368, (cement furnished by city), 


irrigation of “a 
in this section. (nee) Tae 


& Maynard 


(concrete), $45,348; 8 


land owners at 


Smith & Co., recommended for award 

Sycamore St 
recommend 
IDAHO.—The Twin Falls 
bidder was 
(concrete) $7,369. Sewer in Davis 
The main canal 
CHEWNING 
lowest bidder was S. P. Clay 
Sewer in Dance St., from Sycamore to Row- 
Rowland St., 
along Wallace &t.. 
along Meadow St., from 
Wallace to Williams St., along Williams St., 


(brick), $3,203. 
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from Meadow St. to Ritchie St., along Rit- 
chie St., from Williams to Cary 8t.: J. C. 
Cheatwood (brick), $13,743; I. J. Smith @ 
Co. (brick), $12,847, (cement furnished by 
city), $2,480; C. G. Burton (National Con- 
struction Co.), (brick) $17,526; 8. P. Clay 
(brick), $15,252; W. O. Burton (brick), $16,- 
262; Brenizer & Maynard (brick), $14,861; 


Fred Robins (brick), $13,894; I. J. Smith 
& Co., recommended for award. Sewer in 
Leigh St., from Spottswood Ave. to Lom- 


bardy St., J. C, Cheatwood (brick), recom- 
mended for award at $6,089. The next low- 
est bidder was I. J. Smith & Co., $6,143. 
Sewer in Kemper St., from Randolph St., 300 
ft. west. Contract awarded to FLETCHER 
& KELLY (brick), $492. Sewer in Lom- 
bardy St., from Leigh St. to Boyd St., con- 
tract awarded to J. C. CHEATWOOD 
(brick), $796. Sewer in Davis Ave., from 
Beverly to Main S8t., Javi Perkins Construc- 
tion Co. (brick), recommended for award, at 
$5,553. Sewer in Chaffin St., from Davis 
Ave. to Sycamore S8t., contract awarded to 
I. J. SMITH & CO. (brick), at $1,940. Sewer 
from 17th and Potter, east 150 ft. to Cor- 
poration Line, contract awarded to FRED 
ROBINS (brick), $984. Sewer in P St., from 
2Zist to 22d St., contract has been awarded 
to FLETCHER & KELLY (brick), $437. 
Sewer in Taylor St., from Davis Ave, to 
Sycamore St., contract awarded to J. B. 
CHEWNING (brick), at $1,847. Sewer in 
alley between Main and Cary Sts., Harvie 
and Plum Sts., contract awarded to FLET- 
CHER & KELLY. Sewer in 21st St., from 
Carrington to Q S&St., contract awarded to 
FLETCHER & KELLY (brick), $256. 
Charles E. Bolling is City Ener. 


MANNINGTON, W. VA.~-The city will re- 
ceive bids until Jan. 2, for the laying of an 
18-in. sewer from the Burt Town Hill to 
Suffalo Creek, according to plans and speci- 
fications on file in the office of the City 
Engr. D. C. Griffin is City Recorder. i 


CHADBOURN, N. C.—The Chadbourn 
Drainage District hag awarded the contract 
to the BRETT ENGINEER & CONSTRUC- 
TION CO., Wilson, N. C., for the installation 
of a drainage -system, comprising thirteen 
canals, at $30,000. 


DALTON, GA.—Bids will be received by 
Paul B. Trammel, Mayor, and Board of 
Aldermen until 2 p. m., Dec. 20, for instal- 
ling sanitary sewer system. Plans and 
specifications may be seen at office of W. 
M. Carroll, Cy. Clk. 


LOUISVILLE, KY.—Bids will be received 
by the Commissioners of Sewers until Dec. 
30 for construction of Section C, of the 
Middle Fork sewer. J. B. F. Breed, Louis- 
ville, Ky., is Ch. Engr. Sewer Commission. 

Bids will be received until Dec. 16 by the 
Bd. Pub. Wks. for constructing sewers in 
portions of Green, Eighteenth and _ other 
streets, R. C. McGarth, Secy. 


DAWSON SPRINGS, KY.—The city has 
voted in favor of a bond issuance for the 
construction of a sewer system. 


LOUISVILLE, KY.—Bids will be received 
by the Comrs. of Sewers for the installation 
of Section C of the Middle Fork sewer, un- 
til Dec. 30. J. B. F. Breed is Ch. Engr. of 
the Sewer Com., Louisville. 

Bids will also be received until Dec. 16 
by the Bd. of Public Works, R. G. McGrath, 
Secy., for constructing sewers in portions of 
18th, Green, Brook and several other streets. 


CLEVELAND, OHIO.—Bids will be received 
at the office of the Board of Comrs. of Cuya- 


hoga County until 11 a. m., Dec. 31, for 
the laying of sewer pipe on Independence 
Road, J. F. Goldenbogen is Clerk, 


WARREN, OHIO.—The contract has been 
awarded to DENNIS & SMITH for the con- 
struction of a sewer system in the north- 
west portion of the city at $16,231. 


DELPHOS, OHIO.—Sealed bids will be re- 
ceived until noon, Dec. 12, by A. E. Weger, 
Vil. Clk., for the installation of a sewer in 
Fourth St., from Canal to Clay St. 


HAMILTON, OHIO.—The Board of Control 
has awarded contracts for the construction 
of a sanitary sewer at Eleventh and Han- 
ever and on Vine, between Third and Fourth 
Sts..to W. H. LOUTHAN. 


ANDERSON, IND.-—Bids will be received 
by the Common Council until 7.30 p. m., 
Dec. 15, for the construction of a local sewer, 
intended and adopted only for local use by 
the property holders whose property abuts 
thereon, in and along the alley between 
Fourth and Fifth Sts., from the west line of 
L. Hommedieu Addition to the City of An- 
derson, to forty ft. west of the west line of 
John St., together with the necessary man- 
holes, flushtanks, and connections and to be 


ef 8-in. vitrified tile. Maurice Collins is 
Cik. 

NESHAWAKA, IND.—The_ contract has 
been awarded to FRANK STOECKINGER 


for the laying of a sewer in East Tenth St. 


PERU, IND.—The Board of Public Works 
has awarded the contract to MIKE BURKE, 
Peru, for the installation of 1,700 ft. of 12- 


in. vitrified pipe sewers in alley between 
Tippecanoe and Water Sts. T. Dunn is Clk. 
KOKOMO, IND.—The Board of Public 


Works has awarded the contract to J. H. 
WATSON & CO., Kokomo, for the installa- 
tion of 3,000 ft. of 15-in. vitrified pipe 
sewer. B. Havens is Clk.; Jackson Morrow 
is City Engr. 


GLENCOE, ILL.—Bids will be received 
until 8 p. m., Dec. 20, for the installation 
of 15,000 ft. of 4 to 30-in. drains. Windes 


598 Birch St., Winnetka. 


URBANA, ILL.--It is reported that bids 
will be received soon by H. I. Green, Drain- 
age Comr., Flat Iron Bldg., for the instal- 
lation of a 6, 12 and 16-in. tile drain in 
Stanton twp., near Champaign. 


WAUKEGAN, ILL. Bids will be re- 
ceived by the Board of Local Improvements, 
107 Washington St., for constructing sewers 
and water oe ca in various streets, 
until 8 p. m., 1 


& Marsh, Engrs., 


ENGINEERING NEWS. 


JEFFERSON, IOWA.—Bids will be _ re- 
ceived by the City Council until Dec. 27 for 
the survey, profiles, detail drawing and du- 
plicate maps for the construction of a sewer 
system. 

PELLA, IOWA.—Bids will be received 
until Dec. 30 by A. C. Kuyper, Cy Cik., for 
the installation of approximately 2,080 ft. 
of 10-in. and 420 ft. of 8-in. sewer, four 
manholes and one flush tank. 


WINDSOR, MO.—It is reported that bids 
are being received for the construction of a 
sewerage system. Jno. Bowen is Mayor. 
The work consists of about three miles of 
trunk sewers, 8 to 15-in. vitrified tile pipe 
and two septic tanks for disposal. The esti- 
mated cost is about $16,000. 

LITTLE ROCK, ARK.—According to press 
reports J. K. Riffel'is planning a new sewér 
district for the territory between 25th and 
27th Sts., and also between Park Ave. and 
the County Hospital greunds. The territory 
lies between two districts that have no sewer 
connections. 


CANADIAN, TEX.—See item under Water 
Supply-Irrigation. 

EL CAMPO, TEX.—According to press re- 
ports this place will install 2,500 ft.. of 12- 
in. pipe, 2,100 ft. of 8-in., 3,000 ft. of 6-in., 
and one septic tank. W. A. Hiddleson, City 
Clerk. 

FORT WORTH, TEX.—The contract has 
been awarded by the City Commission to the 
GENERAL SUPPLY & CONSTRUCTION CO., 
Fort Worth, for the construction of the 
North Side sewer, at $51,000. 

PECOS, TEX.—This city has voted $25,000 
of bonds for the installation of a sewerage 
system and disposa] plant. The plans of the 
O'Neill Engineering Co., Dallas, for the pro- 
posed improvement has been adopted by the 
City Council. 

GOLDEN, COLO.—According to reports the 
City Council is reported to have decided to 
install sewers in the North Side sewer dis- 
trict. 


PETALUMA, CAL.—The city will install a 
sewer from the extension of Upham S&t., 
thereby giving the residents of said street 
an outlet to their sewer. 


ANAHEIM, CAL.—Plans prepared by City 
Engr. Stewart have been approved by the 
City Trustees for the installation of a 
oorer system at an estimated cost of $90,- 


OAKLAND, CAL.—Bids will be received 
by the Board of Public Works until 1 p. m., 
Dec, 21, for labor and material necessary for 
the construction of an extension to the Main 
Lake sewer, from the western end of the 
existing sewer to a point 30 ft. northerly to 
the northern line of Yerba Buena Ave.; also 
for the construction of an extension of the 
86th St. main outlet sewer, from the western 
end of the existing sewer to a point 30 ft. 
northerly of the northern line of Yerba 
Buena Ave. James W. Nelson is Secy. 

FRESNO, CAL.—According to press reports 
the contract for installing main sewer in 
the Belmont annexed territory has been 
awarded to JOE HOUSE, Oakland, at $37,900. 


LONG BEACH, CAL.—The City Council 
passed a resolution for the construction of a 
sewer in Second St., Alamitos Ave., Olive, 
Third, Fourth and other streets. W. J. Des- 
mond is Pres, of Public Works. 


BAKERSFIELD, CAL.—City Engineer 
Greeley was instructed to prepare plans and 
specifications for the proposed sewer. City 
Clerk Murdock was instructed to communi- 
cate with sewer pipe manufacturers for prices 
on sewer pipe for the new mains. 


OAKLAND, CAL.—Bids will be received 
by the Board of Pubiic Works, City Hall, 
Oakland, until] 11 a. m., Dec. 21, for fur- 


nishing material and construction of a sewer 
extension to the main lake sewer, from the 
western end of the existing sewer to a point 
30 ft. northerly of the northerly line of 
Yerba Buena Ave. Also for the construction 
of an extension of the 36th St. main outlet 
sewer from the western end of the existing 


‘ sewer to Yerba Buena Ave. 


LONG BEACH, CAL.—Bids will be called 
for shortly for the construction of public 
sewers in the following streets: Second St., 
from Olive St. to Alamitos Ave.; Alamitos 


Ave., from Second St. to California Ave. ; 
California Ave., from Alamitos Ave. to 
Eighth St.; Olive Ave., from Fourth S8t. 


south 265 ft.; Third, Fourth, Fifth, Sixth 
and Seventh Sts., from Alamitos and Cali- 
fornia Aves. to an alley between Lime and 
Olive Aves., and in various alleys through- 
out the city. Plans and _ specifications for 
these sewers, manholes, flush tanks, etc., on 
file in office of the City Engineer. Bids for 
the work to be taken soon. W. J. Desmond, 
Pres. of the Board of Public Works. 

SASKATOON, SASK.—The City Council has 
rough plans for the closed sewerage system, 
to cost $413,000. Address City Engineer 
Clark. 


GARBAGE DISPOSAL. 


(*Denotes that this work is advertised in 
Engineering News.) 


BOSTON, MASS.—The bids for a garbage 
reduction plant opened on Oct. 17 and noted 
in the issue of Oct. 20, will, it is reported, 
be disregarded, and the city will probably 
erect a smal] experimental plant where the 
cost of reduction may be studied. Specifica- 
tions and plans are soon to be prepared for 
this work. Louis K. Rourke is Supt. Sts. 


EVERETT, MASS.—Bids will be received 
by the Board of Health until 8.30 p. m., 
Dec. 19, for the collection of garbage. 

WATERBURY, CONN.—And_ appropriation 
will be made for preparing preliminary plans 
for the construction of a garbage crematory 
next year. Noted on Dec. 1. 

ROCHESTER, N. Y.—Work will be started 
in the spring on the construction of the pro- 
posed garbage crematory. The Council has 
appropriated $10,000 for the purpose. E. A. 
Fisher is City Engr. 

NEW YORK, N. Y.—Bids will be received 
by William H. Edwards, Comr. of Street 
Cleaning, until noon, Dec.. 23, for the per- 


formance and completion of an abandoned 
contract for furnishing all the labor and 
materials required for the removal of snow 
and ice during the winter season of 1910- 
1911, Boro. The - Bronx. 

TROY, N. Y.—Bids will be received until 
11 a. m., Dec. 20, for the removal and gath- 
ering of garbage, street dirt and otner refuse 
from the streets, alleys, aveuuves, highways 
and public places of the city for the year 
1911. James M. Riley is Secy. 


FORT OMAHA, NEB.—Bids will be re- 
ceived by Capt. F. W. Clarke, Constr. Q. 
fs S. A., Fort Omaha, until 11 a. m., 


Dec. 30, for the construction of a garbage 
crematory at Fort Omaha. 


MARLIN, TEX.—The City Council has un- 
der consideration the installation or a crema- 
tory for the disposal of garbage. An inves- 
tigation is being made by Dr. S. S. Munger, 
City Health Officer, of other plants of this 
character with the view of determining the 
best type. 


SAN FRANCISCO, CAL.—We are officially 
advised that the contracts awarded to the 
DESTRUCTOR CO., Power Specialty Co., 
Mer., 111 Broadway, New York, on Nov. 28 
and noted in the issue of Dec. 8, by the city 
for the construction of two Heenan refuse in- 
cinerating plants, at $123,141, for the Islais 
Creek plant and $132,075 for the North Beach 
plant, include the following: Each plant 
is designed for disposing of 120 tons of mixed 
refuse in 24 hours. The present installation 
consists of two 60-ton units at eacn station. 
At North Beach, however, provision is made 
for an extension of the station, to include 
four.more 60-ton units, which will bring the 
ultimate capacity of the station up to 360 
tons per day. The Islais Creek station is not 
arranged for future extension. Included with 
the furnaces are weighing apparatus, mix- 
ing device, clinker crushing and screening 
plants, storage hoppers for crushing clinker 
and baling presses for tin cans and scrap 
iron. The refuse, after being tipped from 
the collecting carts at the plant, will be 
handled mechanically throughout every stage 
of the process of incineration until the 
crushed and sized clinker is ready to be 
drawn off from the storage hoppers, into 
carts. or railway cars as a salable article 
for building purposes. Each 60-ton unit in- 
cludes a 170-HP. water-tube bolier, which 
will deliver steam at 180 lbs. pressure and 
superheat 100° Fahrenheit. The surplus 
steam not required for the mechanical op- 
eration of the plant will be used for the 
municipal asphalt plant, the fire pumping 
Stations, and for the municipa] street rail- 
way. The buildings will be of steel frame 
construction encircled in concrete. Chim- 
neys will be of reinforced concrete. There 
will be a completely equipped repair shop 
with a full set of testing and recording in- 
struments for keeping the plant up to its 
proper efficiency. The buildings, foundations 


and chimneys are not included in the above 
contract price, 


STREETS AND ROADS. 


(*Denotes that this work is advertised in 
Engineering News.) 


HARTFORD, CONN.—Bids for the con- 
struction of State road work were received 
at the office of the State Highway Commis- 
sioner, Capitol, Dec. 13, as follows: 

Town of Portland, 2,200 lin. ft. graded road, 
14-ft. roadway, including heavy cutting and 
rock blasting: B’ D. Pierce, Jr., Co., Bridge- 
port, Conn., $14,000 for the entire grading, 
75 cts. per lin. ft. for telford, 90 cts. per lin. 
ft. for rubble drain; William Maloney, West 
Hartford, Conn., $9,900, 95 cts., $1; Roger 
Kennedy, Middletown, Conn., $11,999, 60 cts., 
$1.25; Sternberg & Cadwell, West Hartford, 
Conn., $7,900, 75 cts., $1; F. Arrigoni & 
Bro., Middletown, Conn., submitted a bid of 
$10,385 for the straight grading. 

Town of Norwich, 2,250 lin, ft. graded road, 
14-ft. roadway, including heavy grading and 
rock blasting: Pierson Engineering & Con- 
struction Co., Bristol, Conn., $4.50 per lin. 
ft. for grading, $5.25 for telford, $1.25 for 
rubble drain, 90 cts.. per sq. yd. for cobble 
gutters; Ahern Bros., Norwich, Conn., $3.17, 
$3.82, $1, 75 cts.; Board of Selectmen, Nor- 
wich, Conn., $2.35, $2.90, $1, 60 cts.; Edward 
McKnight, Westerly, R. 1., $4.87, $5.37. $1, 
60 cts. ; C. A. Rossi, Seren Conn., $2.44, 
$3.15, $1.50, 70 cts.; A. D. Bridge’s Sons, 
Inc., Hazardville, Conn., $3.57, $4.17, $1, 60 
ets.; Tony Carboni, Norwich, Conn., $2.70, 
$3.21, $1, 75 cts. 

City of Waterbury, 13,268 lin. ft. graded 
or gravel road, including heavy grading, (a) 
lump sum grading, (b) gravel, (c) telford, 
(d) rubble drain, (e) cobble gutters: Edward 
McManus, Waterbury, Conn., (a) $35,520, (b) 
$39,900( (c) $1.90, (d) $1.25, (e) 65 cts.; 
Pierson Engineering & Construction Co., 
Bristol, Conn., (a) $21,697, (b) $28,950, (c) 
65 cts., (d) $1, (e) .75 cts.; O. T. Benedict, 
Pittsfield, Mass., (a) $23,995, (b) $27,995, 
(c) 95 cts., (d) 95 cts., (e) 75 cts.; William 
Maloney, West Hartford, Conn., (a) $14,850, 
(b) 95 cts., (c) 75 cts., (d) $1, (e) 70 cts.; 
Ahern Bros., Norwick, Conn., (a) $19,043, 
(b) $24,547, (c) 60 cts., (d) 95 ets, (e) 75 
ets.; Sternberg & Cadwell, West. Hartford, 
Conn., $20,900 (c) 75 cts., (ad) $1, (e) 75 
ets.; F. Arrigoni & Bro., Middletown, Conn., 
(a) $25,881, (b) $31,507, (c) 60 cts., (d) 
$1, (e) 65 cts.; Jenks & Goepple, Wilton, 
Conn., (a) $14,900, (b) $21,900, (c) 75 cts., 
(d) 75 cts., (e) 60 cts.; John de Michiel & 
Bro., Torrington, Conn., (a) $28,000, (b) 
$31,000, (c) cts., (d) $1, (e) 75 cts.; C. 
W. Tryon, Meriden, Conn., (a) $21,575, (b) 
$25,700, (c) 45 cts., (d) $1.15; Joseph Mas- 
cetti & Co., Torrington, Conn., (a) $19,000, 
(b) $22,500, (c) 65 cts., (d) 65 cts., (e) 60 
cts.; A. Vito & Co., Thompson, Conn., (a) 
$21,402, (b) $22,565, (c) 78 cts., (d) $1.25, 
(e) 75 cts.; J. 8. Barbara, Waterbury, Conn., 
(a) $24,690, (b) $30,765, (c( $1.65, (d) $2, 
(e) 60 cts.; B. D, Pierce, Jr., Co., Bridge- 
port, Conn., (a) $16,945, (b) 65 cts. per lin. 
ft. extra for gravel, (c) 80 cts., (d) $1, (e) 
75 cts. 


BUFFALO, N. Y.—The City Council has 
introduced resolution for the paving of Rohr 
St., 26 ft. wide, between Genesee and North- 


hampton Sts., and authorizing Francis G. 


» wide, 
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Ward, Comr. of Public Works adver 
for bids for different kinds of ; ml 
The City Council has authoriz eed 
ing of contract for paving Ra ae 
from Riverside Ave. to : 
street with German rock standa “ae 
concrete base, to the GERMAN CK aa 
PHALT & CEMENT CQ. - 
NEW YORK, N. Y.—Bids wil! 
until 11 a. m., Dec. 28, by Alt: 
Pres., Boro. of Brooklyn, for 
laying sidewalks on 8th St., ir 
to 16th Ave., together with all incide 
tal thereto; for constructing Side 
walks, 5 ft. in width, on both Th 
St., between Fourth Ave. and F.: fan 
on various other streets in oo 
Brooklyn; for fencing vacant lo 
en rail fences, 6 ft. high, on th 
of Prospect Pl., between Gran. 
Classon Ave., and on various ot! 
NEW YORK, N. Y.—Bids will 
by George McAneny, Pres. Boro 
tan, until 2 p. m., Dec. 19, | 
and maintaining sheet asphalt p. - 
the Boro. of Manhattan. : 
Bids are asked until 3 p. m., 
the Department of Parks for re; 
phalt pavement on a concrete indat 
the roadway of Eastern Parkway xi¢.. 
and Glenmore Ave., Boro. oi 
Charles B. Stover is Pres. 
Bids will be received by Cyrus Mille 


Pres. Boro. of the Bronx, until a 
Dec. 22, for regulating, gradi: ‘ 
curbstones, flagging the sidewai 


crosswalks, building approaches a 
fences in various streets and ro 


At a recent meeting of the Ke 
Parkville Improvement League, L 
was decided to pave and otherwi 
Grayesend Ave. W. C. Kautman res. 
the League and Lewis Pounds i Int. ¢& 
Pub. Wks. 

LANCASTER, N. Y.—Surveys ve 
completed for the construction 
road through Cheeklowaga and 
Plans and specifications are bein; 











prepa 





by the State Highway Commission «t Aloany. 
JEANNETTE, PA.—The bids received q 
Dec. 5, by the Boro. Council, grading 
Scott Ave., have been rejected. eorge § 
Kirk, is Secy. 

WILKES-BARRE, PA.—The Commission 
ers of Luzerne County have presented q 


plan to Judge Benjamin R. Jon: for ¢ 
structing 3Y miles of county roads. Es. 
mated cost, $500,000. 

BALTIMORE, MD.—The Baltiu County 
Highway Commission is consideri the i 


provement of Charles St., from loyce A 
to Joppa Road, a distance ot 4,100 it. Hea 
G. Shirley, Roads Engr., will prepare w 


estimate. 

WASHINGTON, D. C.—The following bis 
were received by the District Coniiuiss 
on Dec. 5 for grading Kearney 
west: W. F. Brenizer, 35 cts. p: 
G. B. Mullen, 33% cts. per cu. yu.; Ge 
Hyman, 22 cts. per cu. yd.; Phillip Pala 
vano, 42 cts. per cu. yd.; Harper « \ 
28.5 cts. per cu. yd.; BE. G. Gumm:)i,: 
per cu. yd., all of Washington. 

ATLANTA, GA.—The City Coun 
widen Marietta St., from Tabern 1. 
North Ave. W. T. Winn is Councilma 
Estimated cost, $13,000. 

ST. AUGUSTINE, FLA.—Bids wii! be re 
ceived by John M. G. Carrera, ty Clk 
until 6 p. m., Dec. 21, for gradin: 











paving 


and curbing Orange St. 

ST. PETERSBURG, FLA.—Bids 1 be re- 
ceived by W. F. Divine, City Clk. ut 
7.30 p. m., Jan. 5, for grading, paving wit 
brick and otherwise improving Second & 


from First to Seventh Ave., about 4,000 io 
ft. M. W. Spencer is Consult. Ever 

FORT ST. PHILIP, LA.—The ds te 
ceived on Dec. 7 by George B. Davis, &. i 
U. S. A., Hibernia Bank Bldg., New 
leans, for constructing roads and waiks ber 
have been rejected as being excess. \« 

OPELOUSAS, LA.—The Board Alde 
men, at a recent meeting, awarded the cob 
tract to lay 10,600 ft. of concrete sidewas 
and 2,200 ft. of concrete curb on the we 
side of Liberty St. 


NASHVILLE, TENN.—Plans for wideo 
Union St., from Sixth Ave. to Eighth A 
on the north side, Gowdy st., fr Demiot- 
breun to Lea Ave., and Peabody =\. (ks0w 
as Lincoln’s Alley) in South Na lle, ame 
being considered by the City Council. ¥ 
W. Southgate is City Engr., and ‘eorge ¥ 


Stainback, Supt. Paving. 


RAVENNA, OHIO.—Bids will 
by E. W. Martin, Village Cik., 
Dec. 27, for grading, draining, « 
ing and otherwise improving F 
from Main St, to the north corp 


COLUMBUS, OHIO.—The cont 
paving of High St. from Fifth Av 
idge St., has been awarded by ' 
of Public , Service to the AND 
PHALT PAVING CO., of Hamil! 
154, with asphalt, Harris block 
asphalt filler. At tbe first let 
contract, which was declared i: 
same company was awarded 
for the same kind of paving at 


CINCINNATI, OHIO.—The con 
paving with brick of Hersche! 
Observatory Road to the old 
line, has been awarded to 
SPRINGMEIER at $7,257 by th« 
vice Commission, and for pavi: 
from Court to South Canal St., 
to J. M. QUILL at $5,618. 

Bids will be received by th« 
Public Service until noon, Dec. - 
nishing the necessary labor 4 
for the improvement of Wilsta 
Denman St. to McLean Ave., 
setting granite curbs, paving 
with asphalt and constructing 
drains and inlets. John J. W 


CLEVELAND HEIGHTS (Cle 


























offce), OHIO.—Bids will be re Bldg 
H. Canfield, Village Cik., Be a0 jig 
Cleveland, until noon, Jan. 3, © « fura os 
the material and labor necessar, ‘or ‘bt 
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Delawatr 
fol 
Center 1 
the New! 
be pave 
between 


lement—December 15, 1910. 


p. m., 
he Wisner gravel 


lowing roads: 


Washington and Harrison 






of Buclid Heights Boulevard, 
Road to Minor Road,. by estab- 
grade, grading and constructing 


“VILLE, OH1LO.—Bids are asked un- 


Jan. 3, by John W. Lowe, Dir. of 


ervice, for paving, with vitrified 
rt St. 
rON, IND.—Bids will be received 


umissioners of Fountain and Mont- 
yunties, until 11 a. m., Dec. 23, 
ving by grading, draining and pav- 
way dividing the two count.es. W. 


is Audr. of Fountain County and 
B. Engle, Audr. of Montgomery 
ASTLE, IND.—The contract to 


avel road in Jackson and Franklin 
known as the Omer C. Sanders 
for which were received on Dec. 
Commissioners of Putnam County, 
awarded to A. G. DAY, of Greena- 
$6,500. 
MSPORT, IND.—Bids will 
the Commissioners of Warren 
itil 1 p. m., Jan. 2, for the con- 
if a gravel road in Steuben Towu- 
L. Winks is County Audr. 


rON, IND.—Bids are asked until 1 
ec. 29, by the Commissioners o! 
unty, for the construction of four 
ids: One in Harrison Township, 
one in Jeffersoa Township, 5,2sv 
am road in Nottingham Townsbip, 
and a macadam road in Lancaster 
8.120 ft. in length. O. D. Garrett 
Audr. 


NGTON, IND.—Bids will be received 
»mmissioners of Huntington County 
Jan. 2, for the construction 
road, 5,280 ft. long. 
Weaver is County Audr. 

IND.—Bids will be received until 
Dec, 20, by the Commissioners of 
County for the construction of 
The Payton road in 
ownship to be paved with brick; 


be re- 


nan road in Harrison Township to 


with gravel, and the Barwick road 
Town- 


be paved with gravel. James E. 


VINCENNES, IND.—Bids are asked by the 
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roads as 
cennes 





on 
BLUFF 


Wel 





sioners 
petition 


i re 






rownship, 
Laten roi 
n length and the James Williams road in 


TON, 


ad in Harrison Township. 


sioners of Knox County, until 2 p. m., 


or the construction of three gravel 
follows: The Emison road in Vin- 
5,664 it. in length; the 
id'in Vincennes Township, 2,442 ft. 


Township, 7,565 ft. in length. John 
County Audr. 

IND.--The Commissioners of 
yuunty have ordered plans for the 


tion of $38,207 worth of gravel roads 
) ontracted for soon. 

HARTF 

of Blackford County have granted the 


‘ORD CITY, IND.—The Commis- 
for the construction of the Burns 


Bids will 


, be received soon, 


CRAWFORDSVILLE, 


sioners of 


a contra 
road to 
$7,699. 


MARION, 
County have awarded the contracts for 
ustruction of gravel roads as follows: 


Grant 


IND.—The Commis- 
Montgomery County have awarded 
t for the construction of a gravel 


G. B. LYNCH, Darlington, Ind., at 


IND.—The Commissioners of 


the York road to BERT SMALL, at $5,315; 


Hig! 


ery road to BERT SMALL, at 


$5,700; the Lindsey road to LEROY BERK- 


SHIRE, at $9,549;.the Wimer road to Mc- 
KAY & DRUCKMILLER, at $7,643; the F. 
M. Wimer road to McKAY & DRUCK- 
MILLER, at $6,005. 


BLOOMFIELD, IND.—The Commissioners of 





Gre 





HAYS, 


ruction 


RENSSELAER, 


r 


n County have let a contract to SAMUEL 


Worthington, Ind., for the con- 
of a macadam road, at $5,010. 


IND.—The Commissioners 


{ Jasper County have rejected all bids re- 


ved 
eived 


t 
t 
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1 Tow 


ri 





x the construction of five stone 
ie bids being above the estimates. 


ill be readvertised for at once. 


IND.—The Commissioners of Miami 


received bids on Dec. 6, for the con- 
chon of three gravel roads in Washing- 
nship, 
as follow 
& CO., at 
& TABE 


The contracts were awarded 
: For two roads, H. C. MADLIN 
$5,979, and $5,450; one road, PECK 

R, at $12, Charles Griswold is 


County Audr. 
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ART, IND.—Plans are being prepared 


ng Oakland and California Sts. with 


blocks, asphalt or brick. A. M. 
City Engr. 

‘TE, IND.—The City Clerk is asking 
for paving State and Washington 
brick. 
inty Commissioners will soon ask 
for paving three miles of streets 
* three-mile law. C. E. Martin is 


Engr 


NAPOLIS, IND.—The Board cf Pub- 
will soon ask for bids for the fol- 
rk: For the improvement of Capital 

m South to Merrill Sts., by laying 


walks and sodding lawn; for grading 


ng, with gravel, of alley between 
k and Emmerson Sts.; for grading 
ig, with gravel, Sherman Drive, 
ington to Michigan Sts.; for grad- 
‘ving, with gravel, Hoyt Ave., from 
©, 1,298 ft. east, and for curbing 
es of College Ave., from 30th St. to 


0, IND.—The following contracts 

awarded, we are officially ad- 
s for which were received on Dec. 
'. Easterling, County Audr. of How- 
‘ty: Vocus Road, NEES & CO., of 
_ Ind., at $4,027; Rhinehart Road, 
iTH & CO., of Renssalaer, at $4,770. 


H, IND.—We are officially advised 
following contracts for constructing 
ds in Paw Paw and Chester Town- 
e been awarded by J. P. Noftzger, 
udr., bids for which were received 
5: One to GEORGE M. SEW 

‘n, Ind., $5,380, and the other to 
PSKIND, of Wabash, at $18,230. - 


CHICAGO, ILL.—Bids will be received by 
the Board of Local Improvements until 11 
a m., Dec. 16, for constructing sidewalks 
in various streets. Charles A. V. Standish 
is Secy. and Albert F. Keeney is Pres. 

GLENCOE, ILL.—Bids will be received 
until 8 p. m., Dec. 20, for 21,000 sq. yds 
of macadam pavement and 12,000 sq. yds. of 
bituminous macadam pavement. Windes & 


Marsh, 598 Birch St., Wjnnetka, are the 
Engrs. 
WINNETKA, ILL.--Bids will be received 


until 8 p. m., Dec. 20, for 16,000 sq. yds. of 
brick pavement, on concrete base, and 15,000 
ft. of combination curb and gutter. Windes 
& Marsh, 598 Birch St., are the Engrs. 
MILWAUKEE, WIS.—Plans have been 
adopted by the County Board for a parkway 


from the Grand Ave. Viaduct to the State 
Fair Park. The land north of the Blue 


Mound Road is to be laid out and graded be- 
fore Dec, 1, 1911, and that south of the road 
to the Fair Park after Jan. 1, 1912, the work 
to be completed during 1912. 

SIOUX CITY, IOWA.—Bids will be received 
by C. F. Baldwin, City Clk., until 9 a. m., 
Dec. 17, for curbing and paving with 5-in. 
concrete, smooth and corrugated, on several 
streets. 

HUTCHINSON, KAN.—The contract to re- 
pair the paving of Ave. A, Sherman and 
other streets has been awarded to the KAN- 
SAS BITULITHIC PAVING CO. 

PINE BLUFF, ARK.—We are officially ad- 
vised that the contract for the construction of 
9.6 miles of gravel road in Road Improvement 
District No. 3, Jefferson County, has been 
awarded to WOODSMALL & McCARTY, of 
Little Rock, at $42,N80. Bids were received 
on Dec. 5. 

DALLAS, TEX.—The Board of Municipal 
Commissioners recently accepted the bids of 
the TEXAS BITULITHIC CO., for paving 
GRAND AV., from Ervay to Holmes Sts., 
and Holmes, from Grand to Pennsylvania, at 
2.30 per ft., including five years’ mainte- 
nance, 

EL PASO, TEX.—Bids for the paving of 
South Santa Fe St. will be received by the 
City Council, on Dec. 15. 

HOUSTON, TEX.—The Magnolia Park Land 
Co. has awarded the following contracts: 
For clearing and grading 7.7 miles of streets 
in Magnolia Park to R. L. ARMSTRONG; 
for 40,659 lin. ft. of grading and guttering, 
to M. C. OTTO. Work is to start at once. 

Plans have been completed for the con- 
struction of three shell and gravel roads, to 
connect Alvin and Houston. E. L. Long, of 
Alvin, is interested. 

PAWHUSKA, OKLA.—The City Council has 
let a contract to HOWARD WALTON, of 
Coffeeville, Tex., and E. A. HANNA, of Oche- 
lata, Okla., for paving. The price is $2.33 a 
sq. yd. for cement base, vitrified brick and 
asphalt filler, with 65 cts. a yd. for curb and 
gutter. Estimated cost, $100,000. 


ABERDEEN, WASH.—Bids will soon be re- 
ceived by P. F. Clark, City Clk., for con- 
structing a road around Dabney Hill, 30 ft. 
wide. Estimated cost, $10,000. 


ALHAMBRA, CAL.—The Board of Trustees 
has ordered the grading, paving and gravel- 
ing of Campbell Ave., together with the con- 
struction of cement curbs and gutters there- 
on; also for grading, oiling and curbing Sixth 
St., frum Mission Road to San Bernardino 
Road, and the construction of cement gutters 
and concrete culverts thereon. Plans, pro- 
files and specifications are on file in office of 
A. A. Clapp, City Clk. 


LONG BEACH, CAL.—The City Gouncil has 
ordered the grading, paving and curbing of 
Pine St., together with the construction of 
cement curbs, or concrete and steel culverts 
thereon; also for the grading, paving and 
curbing of Third St., together with the ‘con- 
struction of vitrified brick gutters and nine 
eatch basins and conduits. C. O. Boynton is 
City Clk. 

LOS ANGELES, CAL.—Plans are being 
prepared by A. W. Tryce, City Engr., for the 
construction of the Turnbull Canyon Road, it 
is stated. 

LOS ANGELES, CAL.—The following bids 
have been received by the Board of Public 


Works: For improving Eleventh St., from 
Georgia St. to Sentous St., Paul H. Ehlers, 
10 cts. per sq. ft. for sidewalk; P. HEIM, 


10% ets. (awarded contract); H. V. Gentry, 
2 cts. 

For proving Sloat St., from Malabar St. 
to Brooklyn Ave., P. HEIM, $3.24 per lin. 
ft., for grading and graveling, complete 
(awarded contract), 33% cts. per lin. ft. for 
cement curb, 14 cts. per sq. ft. for cement 
gutter, 30 cts. per sq. ft. for vitrified block 
gutter; F. H. Potts, $3.65, 37% cts., 17% 
cts., and 35 cts.; Oswald & Moir, $3.49, 32 
cts., 15 cts., and 31 cts.; H. H. Curtis, $5, 
35 cts., 15 cts., and 30 cts. 

For improving Echandia St., from Brooklyn 
Ave. to Pleasant St.. PAUL H. BHLERS, 
29.7 cts. per lin. ft. for cement curb, 9.7 cts. 
per sq. ft. for sidewalk (awarded contract) ; 
John Balch & Co., 32 cts. and 9% cts.; P. 
Heim, 32 cts. and 10% cts.; F. H. Potts, 40 
cts. and 11 cts.; H. V. Gentry, 33 cts. and 
10% cts.; Oswald & Moir, 30 cts. and 12 cts. 

For improving Winter St., from Evergreen 
Ave., to Mott St., Jones Bros., $2.60 per lin. 
ft. for grading and graveling complete, 15 
cts. per sq. ft. for vitrified block gutter; P. 
Hein, $1.85 and 14 cts. per sq. ft. for cement 
gutters; Withers & Crites, $1.95 and 14 cts. 

r sq. ft. for cement gutter; F. H. Potts, 

2.25 and 17% cts.; Oswald & Moir, $2.30 and 
32 cts.; George H. Oswald, $2.25 and 15 cts. ; 
H. H. Curtis, $1.99 and 14 cts.; George R. 
Curtis, $1.85 and 14 cts. 

For improving Boulder St., from Evergreen 
Ave. to Forrest Ave., Jones Bros., $2.10 per 
lin. ft. for grading and graveling complete, 
and 15 cts. per sq. ft. for cement gutter; P. 
Heim, $1.85 and 14 cts.; F. H. Potts, $2 and 
17% cts.; Oswald & Moir, $2.20 and 32 cts. ; 
George H. Oswald, $2.25 and 15 cts.; H. H. 
Curtis, $1.75 and 15 cts. 

For improving Malabar St., from Evergreen 
Ave. to Mott St., P. Heim, $1.85 per lin. ft. 
for grading and graveling complete, and 14 
cts. per sq. ft. for cement gutter; Jones Bros., 
$2.60 and 15 cts; Withers & Crites, $2 and 
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14 cts.; F. H. Potts, $2.25 and 17% cts.; Os- 
wald & Moir, $2.3) and 32 cts.; George H. 
Oswald, $2.25 and 15 cts.; H. H. Curtis, $1.90 
and 14 cts.; GEORGE R. CURTIS, $1.85 and 


14 cts. (awarded contract). 

For improving Fairmount St., from Ever- 
green Ave. to Mott St., P. HEIM, $1.85 per 
lin. ft. for grading and graveling complete, 
and 14 cts. per sq. ft. for cement gutters 
(awarded contract); Jones Bros., $2.50 and 
15 cts.; Withers & Crites, $1.90 and 14 cts. ; 






F. H. Potts, $2.25 and 1744 cts.; Oswald & 
Moir, $2.30 and 32 cts.; George H. Oswald, 
$2.25 and 14 cts.; H. H. Curtis, $1.90 and 
14 cts. 

For improving Mountain View Ave., from 
First St. to a line parallel with and 200 ft 


southerly therefrom, PAUL H. EHLERS, 10.9 
cts. per sq. ft. for sidewalk (awarded con 
tract), and H. V. Gentry, 11% cts. 

POMONA, CAL.—The Board of City Trus 
tees has ordered the grading and paving of 
Holt Ave., together with che construction of 
cement, concrete and steel gutters thereon 
T. R. Trotter is City Clk. 

REDLANDS, CAL.—The Board of Trade has 
taken up the matter of financing the pro 
ject of building two automobile roads in this 


district. One will lead to Forest Home and 
will be 17 miles long. Estimated cost, $16, 
000. C. H. Culver, of Forest Home, has a 
permit from the Government to build the 
road, provided work begins wiihin six 
months. The other highway will be along 
Sunset Drive. 

RIVERSIDE, CAL.—The JOHNSON-SHEA 


CO., Fifth and Market Sts., 
ed the contract for the improvement of Lo 
cust St., at $11,998. Other bidders were 
Newton Construction Co., $12,341; Shult-Tu 
ker Co., $12,348; Star Cement Co., $12,969 


MANUFACTURING PLANTS. 


(* Denotes that thig work i advertised in 
Engineering News.) 


has been award 


HARTFORD, VT.—The Peck-Clark Co., 
of. Brookfield, is planning the erection of a 
factory in Hartford. This company manu 
factures rakes, hoes and forks, and is capi 


talized at $25,000. 
BEVERLY, MASS.—Further 
to be made to the plant of the 


additions are 
United Shor 


Machinery Co., at Beverly The proposed 
enlargement will provide the company with 
about 200,000 sq. ft. additional floor space. 


Plans for the additions include a drop forge 
plant, to be erection near Elliott St The 
building will be 300 ft long The plans 
furthermore provide for an addition to fac- 
tory B, 300 ft. long, and an addition to 
factory A, 100 ft. long. Work on these addi 
tions will be started as soon as_ possible 
When completed about 5,000 men will be em 
ployed. 

LOWELL, MASS.—The Lowell Felt Co. has 


been incorporated and plans the erection of 
a plant to make felt goods, wool waddings 
and others, with a capital of $25,000. The 
incorporators are: Dwight Smith, Treas. ; 


Arthur C. Smith, Clk., and Wilfred D. Smith. 

LYNN, MASS.—The J. B. Renton Co., 
manufacturers of counters and dealers in 
leather remnants at Lynn, plans to erect a 
4-story, wooden factory building, 380 x 45 
ft., with two ells, each 25 x 54 ft., in Aller- 
ton St. The 4-story brick factory building 
now occupied by the concern will be razed, 
as it is located on the‘land needed for the 
four-track expansion of the Boston & Maine 


R. R. Charles E. Harwood-is Pres. 
PAWTUCKET, R. I.—The Robert D. Ma- 
son Co., dyers and bleachers, of Pawtucket, 
is planning an addition to its plant which, 
it is estimated, will cost $10,000 The pro- 
posed building will be 127 x 66 ft. The com- 


pany has awarded the contract for the struc- 
ture to WILLIAM A. CHAPMAN, of Paw- 
tucket. 


NEW YORK, N. Y.—-Plans have been filed 
by Goldner & Goldberg, Archs., 704 Jackson 
Ave., for the erection of a 5-story building 
for light manufacturing purposes on the 
north side of Commerce St., 50 ft. west of 
Bedford St., at a cost of $20,000, for Emma 
M. S. Mestaniz The building will be of 
brick, with a frontage of 24.6 ft. and a depth 
of 36.11 ft. 

Plans have filed 


also been for building a 


4-story ice plant at 440 and 442 West 17th 
St., for Elder & Wells, 65 Ninth Ave., at a 
cost of $70,000. The building will have a 


facade of brick and stone, with a frontage of 
52 ft. and a depth of 92 ft. Julius Kastner 
& Dell, 1133 Broadway, are the Archs. 

Bids will be received until 2.30 p. m., 
Dec. 20, by the Department of Public Chari- 
ties, for furnishing and installing laundry 
machinery and appliances required in staff 
laundry, Metropolitan Hospital District, 
Blackwells Island, the City of New York. 
Michael J. Drummond is Comr. 

The Department of Public Charities will 
also receive bids until 2.30 p. m., Dec. 22, 
for furnishing and installing laundry ma- 
chinery and appliances for the New York 
City Home for the Aged and Infirm, Black- 
wel’s Island, the City of New York. 

Bids for furnishing and installing laundry 
machinery and appliances in the general 
laundry, Metropolitan Hospital District, 
Blackwells Island, the City of New York, 
will be received until 2.30 p. m., Dec. 22, by 
Michael J. Drummond; Comr., Dept. of. Pub- 
lic Charities. 


ALBANY, N. Y.-—Alexander Selkirk, Arch., 
131 North Pearl St., has completed revised 
plans for a 4-story brick addition to the 
potash factory to be erected at Broadway and 
Fourth St., by A. Mendelson’s Sons. 


BUFFALO, N. Y.-—The Philadelphia Quartz 
Co., of Chester, Pa., will build a branch 
plant here, for the manufacture of silica of 
soda, on a 5-acre site, at Indian Church 
Road, the Pennsylvania R. R., and the Buf- 
falo Terminal R. R. Estimated cost, $100,- 
000. W. H. Stanton, is Mer. 

The Contractors Casting & Machine Co. 
will add to its foundry plant at Hertel Ave. 
and the Erie R. R.. a 140 x 140 x 30 ft. ad- 
dition, with wings 50 x 40 x 15 ft., and 15 x 
50 x 15 ft. 

The Wagstaffe Co., Ltd., of Hamilton, Ont, 
have leased buildings on Sycamore St. for 


the present, and in the 




















factory for preserving it 

E. A. Kline & Co igar manufacturers of 
Cleveland, Ohio, .pla to nstruct a cigar 
factory in the Filimore Av 

NIAGARA FALLS N Y Defiance 
Paper Cos, 581 Second §$ ving bids 
for the erection: o t plant on 
Second St. It will be of } teel « 
struction 

The Spirella Cor ‘ uN ised a 
tract of land, at tt t 
and will, early in ‘ 
facturing plant, wit i 1 
operated by Niagara F é 

ROCHESTER, N. ¥ I I res 
will erect a 2-story a t ‘ 
steel factory building, 37! Lint 
ton St., from pk ‘ i & H 
Archs., Cutler Bldg Est ated t, $120 
000 

SYRACUSE, WN Y Gaggin & Gagelt 
Archs., University Bidg t 
Plans and are takin roa anu 
facturing plant, u x bu ng 
one and three stort hig --Ts c a 
steel construction, to be ¢ ion Wolt 
by the Crouse-Hinds Electrical C Estin 
cost, $200,000. 

KEARNEY (Arlington post-office), N. J 
Mendel Samuels & Sons, ink deals 17 
Commerce St., Newark, have purchased fr 
H. Schultz & Sons Co the same ity, a 
large tract of land in th own of Kearney 
The property is lox a the rtherly sid 
of Harrison Ave., just east of Sandford Ave 
and has a frontage of Apt oO Harri 
Ave and extend nea e] 
The purchasers will e! i ull 


ings for smelting, a wi they ar 
pleted the cost of t) nd d ant will 
about $150,000 

PATERSON, N. J rhe Caspars Silk 
plans to erect a 4-story tous ructurse 
property bounded by the Little Falls Tur 
pike and Reservoir Ave L. Schepf 
Pres. 

TRENTON, N. J.—Plans have been con 
pleted and bids will be received by W. W 
Slack, Arch., Mech 
ton, for the erection f a factory for 
Belle Mead Sweets Co It w be a 7-st 
brick, steel and concret tructure , 
ft Estimated $100,000 

VINELAND, N. J.—Walter Foulk, Ar 
$23 Landis Ave., city, i 








cost, 


be used as a clothi 
will be ready 
ARDMORE, P: 
Stephen Girard 
paring plans for : 
f to the plant 
more 
COLUMBIA, PA 
for the ere 





} 


Plans ¢ 
xtion of an addition to t four 
dry of the Keeley Stove Co., of Columbia 
It will be a 4 


110 ft., with a slag roof The owners wi 
receive bids in the spris Cc ; 

LANCASTER, PA.--Plans are being pre 
pared by J. L. McClyn Lehymer Bidg., 
York, for a cigar fa oe 4 be built here 
for Otto Eisenlobr & Br ‘M40 Market St 
Philadelphia It will be a 
structure, and will ost $200,000 The plar 
will be completed at once, and bids asked for 
about Jan. 1. 

PHILADELPHIA PA.—F P Kennedy 
Thayer and B Kensington, tt i 
will have plans prepared for a factory build 


ing to be erected on Salmon St., near Ven 
ango, Kensington It will be two stories 
high, 3} x 150 ft As soon as the plans are 





completed bids will be 
and contracts awarded 


PHILADELPHIA, PA 


received 
by the 


The contract for an 


and tabulated, 
owner 


addition to the factory of Dill & Collins 
paper manufacturers, Richmond and Tioga 
Sts., this city, has been awarded to WILL- 
IAM STEELE & SONS CO., 1600 Arch St 
The building will be two stories in height, 20 

126 ft., of slow burning construction. The 
contractors are ready for bids on a numt 
of sub-contracts, including iron beams, co 
umns, etc. 

Plans are being prepared for a factory 
building, two stories in height, to be built at 
1432-1436 Randolph St xr John J. Tyler 


315 Willing St. 
Heckenrotb, 1431 
niture factory. 
soon. 

Bids are being received for the construction 
of a factory building at the southwest cor 
ner of Parkside Ave. and Mth St., for the 
S. S. Wenzell Machine Co., 439 12th 


It will be 
North 
The 


occupied by C. H 
Sixth St., as a fur 
owner will receive bid 


Nortt 





St.. Philadelphia. BE. D er, Parkside 
and Wynnefield Aves b Arch The 
building will be two stories in helght, 100 

150 ft., and of brick It will be of slow 
burning mill construction and ynsiderable 
new machinery and equipment will be in 


stalled. 


The contract to erect a 4-story addition to 


the factory at 16th St. and Indiana Ave., 
for the Pooley Furniture Co., has been 
awarded to B. F. ERWIN, 3324 North Uber 


St. It will be of brick and concrete and 50 » 


166 ft. Cost, $22,700 

PHILADELPHIA, PA.*—Plans are in pre 
paration by Bergdoli & Pawling, Engrs., 
Broad and Vine Sts., for a 6-story brick, 
steel and concrete factory at 414 and 416 
North Third St., for Alexander Bros., to cost 


about $60,000. These properties adjoin the 

firm’s present plant at 406 North Third St. 
READING, PA.—Otto C Wolf, Archs., 

Denckla Bldg., Philadelphia, is receiving bids 


for the erection of an addition to the brew 
ery of P. Barbey & Son, 430 Court St., this 
city. The addition will be built at Riwer 


and Hockley Sts., and will cost $60,008, ex 
clusive of equipment It will be of brick 
and concrete, two stories high and 100 x 130 
ft. 

SCRANTON, PA.—The contract for the 
construction of the addition to the factory 
of the Scranton Bolt & Nut Co., at Poplar 
St. and Ward Ave., this city, has been award- 
ed to 8. SYKES & SONS, 1225 Penn Ave., 


or ine meme a 
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Re EEO AIO te 






























































c..»plement—December 15, 1910. 


a 
. ected therewith, complete, at a 
maso” y COMch basin; and for all the labor 
ee erials required for furnishing and 
— -j. herringbone grate bars, restora- 
= the sewer basin and street pavement 
po sturbed, at a price for each basin. 


R IRS TO PIER, New York, N. Y.— 
4 1 be received by Calvin Tomkins, 


Bic of Docks, until noon, Dee. 20, for 
Co No. 1357, for furnishing all the 
ie \d materials required for repairing 
the at the foot of West 80th St., and 
a Bast 100th st., North River and Har- 
r r, Boro. Manhattan. 

E ‘ES, New York, N. Y.—Bids will be 
r by R. Waldo, Fire Comr., until 10.30 
a ec. 20, for furnishing and delivering 
— ine propelled and pumping engines. 

\ L VAULT LININGS, ETC. — New 
Yor Y.—Bids will be received by James 
Kr ylor, Superv. Arch, Treasury Dept., 
Wa m, D. C., until 3 p. m., Jan. 12, 
for | vault linings, doors, etc., in the 
ext to the U. 8. Assay Office, New 
Yor accordance with drawings and spec- 
fics copies of which may be had at the 
offi the Supervising Architect, or at 
the of the Superintendent at the build- 
ing the discretion of the Supervising 
Arct t 

PA\(NG SAND.—New York, N. Y.—Bids 
are d until 11 a. m., Dee. 28, by Alfred 
EB. St Pres. Boro. Brooklyn, for furnish- 
ing delivering 10,000 cu. yds. of paving 
sand 

ROI -New York, N. Y.—The contract has 
heen irded to the WALL ROPE WORKS. 
“ So St., New York, by Calvin Tomkins, 
Comr Docks, for furnishing and deliver- 
ng Monila rope. Bids were opened on Dec. 

pRY DOCK.—Brooklyn, N. Y.—The John 


\ Robins Co., Brooklyn, it is reported, has 
jecided to construct a 1,000-ft. dry dock. 
STEEL-WIRE ROPE, ETC.—Fort Totten, 

N. Y.—Bids will be received until 10 a. m., 


Dec, 19, by the Commanding Officer, Tor- 
nedo Depot, Fort Totten, for furnishing 212,- 
4”) ft. of steel-wire rope, $5,000 %-in. 
wire-rope clips, and 2,500 %-in. oval 
thimble 


RECREATION PIER.—Elizabeth, N. °J.- 
The Board of Aldermen, on Dec. 1, awarded 
the contract, it is reported, for the comple- 
tion of the recreation pier, located on Staten 
Island Sound, at Elizabethport, to B. H. 
BROOKE & CO., New York, at $11,103. 

TRAVELING CRANE.—Philadelphia, Pa. 
Bids Dec. 27 by the 
Bureau of Supplies and Accounts, Navy 
Dept. Washington, D. C., for furnishing and 
erecting at the Navy Yard, Philadelphia, a 
lj-ton traveling Schedule 
3151 


DREDGING.—Philadelphia, Pa.—The Mayor 
has awarded the contract, it is stated, to the 
AMERICAN -DREDGING CO., Philadelphia, 
for dredging the upper branches of the Dela- 
ware channel and the Richmond docks, at 
Piers D and 11 to 20, North Wharves, to a 
Jepth of 28 ft. at mean low water, at 18 cts 


will be received until 


crane, as per 


per cu. yd. 

*WOODEN PIER.—Annapolis, Md.—The 
contract for constructing a wooden pier at 
the U. S. Naval Academy, Annapolis, has 


been awarded to SANFORD & BROOKS, 24 
Commerce St., Baltimore, at $28,500. Bids 
were opened on Nov. 12. List of bidders 
noted on Nov. 24. 


STEEL, BRASS, ETC.—Washington, D. C. 
Bids will be received until Dec. 20 by the 
Bureau Supplies and Accounts, Navy Dept., 
Washington, for furnishing at the navy yards 
and naval stations the following supplies: 
Mare Island, Cal., Schedule 3121, 150 M. ft. 
Oregon pine; Schedule 3123, 21,100 Ibs. med- 
ium steel, 61,700 Ibs. galvanized sheet steel, 
5,000 Ibs. black sheet steel, 1,000 Ibs. Rus- 
sian iron; Schedule 3124, seamless drawn 
copper pipe. Puget Sound, Wash., Schedule 
3123, 4.700 Ibs. medium steel 
ibs. steel angles. Washington, D. C., Sched- 
ule 3155, 36,000 Ibs. structural plate steel, 
27,000 Ibs. sheet brass, 18,000 Ibs. structural 
steel, 15,500 Ibs. sheet steel. Boston, Mass., 
Schedule 8159, 27,300 lbs. bar iron, 4,100 Ibs. 
medium bar steel. Norfolk, Va., Schedule 
9, 23,000 Ibs. medium bar steel, 82,000 Ibs. 
medium plate steel, 6,000 Ibs, rivet rod steel, 
39,000 Ibs. galvanized sheet steel; Schedule 
3162, 4,775 Ibs. lead pipe; Schedule 3161, 15 
M. ft. white ash; 40 M. ft. white oak; Sched- 


= — 7,700 lbs. naval rolled brass, 5,100 
IDS sheet 


lates, 60,400 






brass, 30,000 Ibs. manganese 
bronze. Philadelphia, Pa., Schedule 3159, 
10,000 lbs. galvanized sheet steel, 6,500 Ibs. 
sheet zinc; Schedule 3164, miscellaneous 
brass pipe fittings. Portsmouth, N. H., 
Schedule 3162, 5,300 Ibs. steel tubing. Ap- 


plications for proposals should designate the 
schedule desired by number. 


TORPEDO BOATS.—Washington, D. C.— 
Bids will be received by the Navy Depart- 
ment, Washington, until noon, Feb. 6, for 
constructing four submarine torpedo boats. 


Beekman Winthrop is Acting Secy. 

o TELE HONE SUPPLIES.—Washington, D. 
Offieg. will be received oy the Chief Signal 
ae War Dept., Washington, until Dec. 
mt furnishing the following telephone 
eo Six receivers, S. H., for magneto 
ox: 25 receivers for cavalry buzzers ; 
“5 transmitters for cavalry buzzers ; 121 coils 
: . ’n; 20 condensers, bus-bar; 22 tele- 
phones. battery commanders ; ten telephones, 
nil osite artillery type; 123 telephones, 
pany wall; 43 telephones, composite 
Gans 60 telephones, wall. Capt. A. S. 


enal Corps, is Disbursing Officer. 
BAT 


Bia -ESHIPS, ETC.—Washington, D. C.— 
ao opened as follows at the Navy 
“an Washington, on Dec. 1, for the 

m of one battelship, one collier, 


en “"* for a battleship to be constructed 

plate ooklyn Navy Yard, and for armor 

oiae oth. battleships: Battleship: New- 

i. Shipbuilding & Dry Dock Co., 
D 


Sh. “Y Sehaheod one oes oe 
an rs 5 : Ww rtis tur- 
Coll .. 888, (1) $5,775,000, (2) $5,760,000. 
rs 5A: Union Iron Works San Francisco, 
, “; Moran Bros., Seattle, Wash., 








Lyon Swamp Drainage District, for drainage 
work in Pender and Bladen Counties. The 
work includes the excavation of 13 miles of 
canal, from 16 to 24 ft. bottom width, re- 
quiring approximately 345,000 cu. yds. of ex- 
eavation, and the construction of a dam on 


soon 





plans. 
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crossing elimination work will 
as the 


railroads 











15,000 cu. yds. excavating and refilling earth 








SEWER, RICHMOND, VA 
A B 





becuse. $0.71 $0.55 
cu. yds. excavating and refilling solid rock.... 9.00 5.00 

cu. yds. excavating and refilling branches and 
connections ........... Pee. odedhe onakée aes) 
cu. yds. extra filling (gravel or clay).......... 1.00 
1,058,000 bricks, masonry in sewers, per M. bricks...... 15.00 
106,000 bricks, masonry in stacks and basins, M. bricks. 16.00 
2,200 cu. yds. reinforced concrete in sewers......... ek 
cu. yds. concrete in stacks and St. basins.... 2 
bbls. extra Portland cement................... Lai ee 
cu. yds. concrete in foundations.............. 8.00 8.00 
lin. ft. timber in foundations, per M. ft. B. M.. 28.00 25.00 
450 lin. ft. 24-in. terra cotta pipe............ eveus OR 12 
lin. ft. 20-in. terra cotta pipe................- Oo 10 
lin. ft. 18-in. terra cotta pipe.........cccecee. 08 09 
lin. ft. 15-in. terra cotta pipe................. 08 08 
1,400 lin. ft. 12-in. terra cotta pipe................. os OF 
lin. ft. 10-in. terra cotta pipe......... eae .O8 .06 
lin. ft. 8-in. terra cotta pipe... . ie WP Kb .08 OF 
lin. ft. 6-in. terra cotta pipe................. 0s .04 
sq. yds. relaying granite spalls................ 45 BS 
sq. yds. laying new granite spalle............. 1.10 1.30 
sq. yds. relaying brick paving........... Saas 20 40 
sq. yds. laying new brick paving......... oa 75 ms) 
sq. yds. laying granolithic paving..... eieeten 1.10 1.50 
eq. ft. resetting flagging................... yO 20 
Sie; TR PORORTIRE GUEMONG S 0k xs oes s Kevecséncavess + 20 
ais Sie maar: OF WE ois 6 oF vc i vic cvcuscieeurs $29,349 $26,268 
TORS TOP MOWEP Of COMCTOEE. cece cccscccsvsdccctcs | sevaees cokes 


Totals for séwer of brick, including cemen 


submit 
Robert Hoffman is City Engr. 

DITCH.—Columbus, Ohio.—Bids will be re 
ceived until Dec. 20 for the excavation of the 
Leap County ditch, four miles northwest of 


be started 


Cc 
$0.60 
4.50 


0 
6O 
15.50 
40.00 
14.00 
21.00 
1.65 
20.00 
25.00 
25 

24 
20 

15 

i4 

12 
10 
10 





$30,948 


as 


satisfactory 


x 


eiver Noy 


orado Ave., 
Smith 
Driscoll 


i. J 
(Cc) 
(E) 0. G 
(F) W. O 


D 


) 58230. 66 


3.00 


58& 6 
58 
15.55 


7.85 
35.00 
10 
08 
O8 
08 
08 
.08 
08 
08 
25 
1.25 
85 
1.00 
1.00 
10 
10 


27,757 


Burton, 
Burton; (G 
The itemized bids were 





28 by the city for a 


from: (A) 
& Co 
& Van 


8.00 
20.00 
10 
10 
10 
10 
OF 
OD 
OF 
05 
BO 


oe Fe 


tes 
10 


1,779 


$: 


(recommended 
Doren 
National Construction Co.; 


) 
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rn eee 
$987,000 (proposition informal). Equipment: the Cape Fear River, 36,000 cu. yds. of fill Hilliard, in Brown Township, including the 
General Blectric Co., Schenectady, N. Y., W. K. Allen, Oo. O. F. Bidg., Wilmington, hauling and laying of 24-in. sewer pipe The 
(sole bidder), $362,500. Armor: Midvale is Engr. eee be done in accordance with ec 
Steel Co., Philadelphia, Class (A) $420 per THARF EXTENSION.—Fort Screven, Ga specifications on file the office of H. K 
ton for 11,248 tons ; $480 for 1,416 tons ; Class = a ge ane ete 45 a m., Dec Lindsay, County Surv., Columbu 
(C) $470 for 410 tons; Class (E) $655 for 19 by Lieut. L. C. Brinton, Jr., Constr. Q FREIGHT STEAMER.—C] Oh ‘ 
138 tons; Class (E) $512 for 100 tons; M., U. S. A., Fort Screven, for furnishing mtract for the constructi 12,000-to 
Bethlehem Steel Co., South Bethlehem, Pa all material and labor required in the con freighter to take the pla amer, 
(A) $420, 11,364 tons; $480, 1,400 tons; (C) struction of an extension to the present W. C. Moreland, re itly re d at Eag 
SR 100. tons; (D) 9055, 158 tons; (5) wharf at Fort Screven River, Lake Superior, was <« 1 at Cleve 
50S, 100 tons; Carnegie Steel Co., Pittsburg, VE ae BeAr . vn . . > lan mn Dec. 2. W lecke presenting 
$420 for 11,364 tons; $480 for 1,400 tons; CEMENT Atlanta, Ga.—The R. O CAMI and 3 : ean I ck a wee 0 in 
(C) $470 for 410 tons: (E) $518 for 100 BELL COAL CO. has been awarded the con on ee aes ag . WALI ACE 
, , t , ‘ , + aware ‘ if or ra ( ate ‘ 
tons. tract by the city for furnishing and deliver 4, 4 ae » Shipbuilding Co rh 
ing 6,000 bbls of Portland cement at Pre o he Am rican Shi iilding ‘ 
COAL AND ASH HANDLING APPARATUS $1.5565 per bbl., allowing 714 cts. for all steamer will be 600 ft. over all, S80 ft. kee 
-Norfolk, Va Bids received on Dec. 3 at the sacks returned "The cement is to be used OS ft. beam and 32 ft. deep She will have 
Bureau -of Yards ‘and Docks, Navy Dept., for constructing the Proctor Creek inter triple expansion engine with cylinders 24 
Washington, for coal and ash handling appa- cepting sewer and is to be delivered on the SS and 65 ins., with 42 troke Estimated 
ratus, central power plant, Navy Yard, Nor- line of the sewer. Bids were opened on Nov cost, $400,000 
pot (a) ene to specifications, (b) bid 21 R. M. Clayton is City Ener ALARM SYSTEMS.—Mishawska, Ind I 
ders’ own plans R H. Beaumont, 641 a ES MENT ‘ile Town Board preparing receive bids for 
Drexel Bldg., Philadelphia, Pa., (a), $35,437 eee. a a ie t Me’ no ~ ; i furnishing ll materia ind labor for the 
and $26,537; Parsons’ ash system, $5,850 a i tsid . cf ts list . a mc aieas a — installatior f police and fire larm sy 
Darley ash system, $8,900; Robins Conveying 72¢ Outside capitalists are planning for ti tems 
’ 2 D- ° > ray 6 comprehensive development of Mobile Har ! 
Belt Co., 13 Park Row, New York, $28,670; bor, including the establist ® of new DITCH.—Scottsburge. Ind.—Bids will } 
Baltimore Bridge Co., Evans’ Bldg.. Wash sum - . S ; th ee } ad th 2 pee ~ ste ) 0 | 
ington, D. C., $26,770 and $24,970: Guaran . her resort on the gulf coast, the deep ceived until 11 a I 2 by Alle 
oe 5 , eae, suare ening of the harbor to permit entry of the Maggeard, Supt. of Constructle rf ) 
tee ee Co., 140 Cedar St., New largest ocean going steamships and the County at Scottsbu or tl I on 
York, $32,000 and $31,200. building of a rail and barge line connecting of a ditch 
*CONCRETE WHARF.—Richmond, Va.— the Birmingham coal and iron district witt PARK, ET Frankfort, Ind. —The contour 
Bids were opened on Dec. 2 for specification, the gulf. The plans include an ultimate ex linea al the urvey : r ti nproveme nt o 
plans and drawings for building a reinforced penditure of about $5,000,000, Cleveland rep ohn olte sark will be rea > 15 for 
concrete bulkhead wharf on James River, at resentatives in the syndicate include Georg landscape eng neers te 1 t ubmit a 
Richmond, as follows: H. M Allport & T Bishop, John L. Severance, David P baa fur drives tm the parks canetitis: amend 
Son, Richmond, (four designs), $40,986 Thompson, G. H teckwith and Frank H ¢ a an a | is have beet ld 
$42,214, $38,757 and $79,065; Thomas Phee Ginn. Dauphin Island, located 30 milk ee ee : eee 7 
Construction Co., Chicago, $67.50 per lin. ft down Mobile Bay, has been purchased. The DRAIN Lansin Mich ! for 
Raymond Concrete Pile Co., New York (two island comprises 3,000 acres Of the 3,000 large West Cedar dra which traverses the 
designs), $31,830 and $24.509: Charles F. acres (4) are owned by the Government and eastern part of Ingham County and the we 
Wathers, Pittsburg, Pa., $17,163, I. J. Smith are occupied by Fort Gaines, the balance ¢rn part of Livingston County, were opened 
& Co., Richmond, $74 per lin. ft Minor having been acquired by the syndicate. The on Nov. 18 by Geor A. William County 
Engineering Co., (two designs), $33.320 and Dauphin Island Co. has been organized with Drain Comr., Ingham County, and Frank E 
$35,680, and Allsop & Pierce, Newport News, $1,000,000 capital for the development of the Mower Comr. Livingston County rl i 
Va., $25,000 for pile construction. syndicate holdings for a summer resort a dredge job, 13% miles in length, the bottom 
CEMENT.—Richmond, Va.—The city has DRAINS.—Crowley, La.—The Sixth Ward “'' . ache et tian feist! totmar TF th ne NNT 
awarded the contract for 6,000 bbls. of Old Drainage District has sold bonds for $75,000 a ‘OSKET Ho ell. . . h: ~ = 7 7 
Dominion Portland cement to C. P. LATH for a drainage system, surveys for which are & F* at ak Saree 4 Mich “= 
ROP, Richmond, at $1.51 per bbl., or if de being completed. oe pa ee a ee 
livered in bags a credit of 7% cts. is to be LANDING.—Marietta, Ohio.—Bids will be (Continued on page 24.) 
al'owed by the firm for each bag returned. received by the Board of County Commi 
ee - beg Se a ee sioners of Washington County until Dec. 21, CONTRACT PRICES. 
*DAM TRESTLES.—Wheeling, W. Va.—The for the erection of a landing at Lewis Land ° 
contract for furnishing and delivering steel ing, near Porterfield, along the Ohio River (" Donetes == wee anvertioes 
Ponce dam trestles for Dams Nos, 11, 13 and ITC Tapakc te Yhic tids re soe ‘ Se /' = - 
18, Ohio River, has been awarded to the sesapel anal tan, 46 te ~ sn o the SEWER ae bmond, Va.—Bid on : 
AMERICAN BRIDGE CO., Pittsburg, Pa.. at (Cook ditch improvement. The work will e!ved Nov. 28 by the city of Richmond 
$10,800. List of bidders noted on Oct. 27 necessitate the dredging of the East Fork }.0)" 0 an pion St. and in Wm. Byrd 
y > 2 * from: { rr = Cheatwoo (BR) 1 ! 
*TOWBOAT—Wheeling, W. Va—E. J. of St. Mary's River. Estimated cost, $51 Seeith &@ Oe isecenemenaed tas aed (C) 
HOWARD, Jeffersonville, Ind.. has been 000. Driscoll & Van Dore (Dp) ©. G. Burto 
awarded the contract, at $27,550, for the GRADE CROSSINGS.—Cleveland, Ohio National Construction Co (Ee) W. D. Bur 
construction of a steel hull stern wheel tow Bonds for $500,000 have been sold by the city ton; (F) S. P. Clay: (G) T. A. Barry I 
boat, “General Craighill.”” List of bidders for city grade-crossing work. There still re Brenizer & Maynard. The itemized bids were 
noted on Oct. 27. mains a block of $500,000 more grade-cross is follow ; 
SEWER, RICHMOND, VA 
= y : A B Cc D E r G H 
14,037 cu. yds. excavating and refilling earth.... $0.97 $0.55 $1.20 £0.80 $0.79 $0.61 $0.08 £0.62 
cu. yds. excavating and refilling solid rock 9.00 5.00 150 4.00 "B.50 Oo 6.00 100 
cu. yds. excavating and refilling branches 
and conmections ......:cccces S0ees dhe 97 55 1.20 60 719 61 i i) 
cu. yds. extra filling (gravel or clay).... 07 1.00 1.20 65 70 61 3 70 
1,207,000 brick in sewers, per M. brick..... base eave 17.00 15.00 15.50 16.00 15.50 15.55 15.50 15.25 
22,000 brick in stacks and basins, per M. brick 17.00 15.00 20.4) 24.00 21.00 15. 15.50 13.50 
2,700 cu. yds. reinforced concrete in sewers..... 16.00 16.00 1.00 
cu. yds. concrete in stacks and St. basins.. aes 16.00 16.00 .) 
bbls. extra Portland cement.............. wars 1.66 1.65 ae hi 1.70 Loo 
cu. yds. concrete in foundations.......... 8.00 8.00 12.50 8.00 6.00 7.85 6.00 Oo 
lin. ft. timber in foundations, per M. B.M 28.00 22.00 20.00 20.00 M) 35.00 18.00 2M) 
lin. ft. 24-in. terra cotta pipe.... ....... Os 12 2 10 20 10 12 20 
lin. ft. 20-in. terra cotta pipe............ 08 10 20 10 *) 0 12 18 
lin. ft. 18-in. terra cotta pipe........ ae 08 09 20 10 18 OR 12 1D 
lin. ft. 15-in. terra cotta pipe............ Oo .08 15 19 15 Os 10 1 
200 lin. ft. 12-in. terra cotta pipe............ O8 06 15 O05 15 Og OS O75 
lin. ft. 10-in. terra cotta pipe............ 08 05 10 OD 12 O08 O8 ny 
lin. ft. 8-in. terra cotta pipe............ 08 04 10 05 10 Ox 6 Oo 
100 lin. ft. 6-in. terra cotta pipe............ 08 038 10 05 10 08 OS On 
sq. yds. relaying granite spalle.......... 45 45 15 Mw) ay) 
sq. yds. laying new granite spalls........ 1.10 1.25 1.25 1.20 1.44) 
sq. yds. relaying brick paving........... 25 20 a5 20 1S 
sq. yds. laying new brick paving......... 75 80 1.00 Ma) 75 
sq. yds. laying granolithic paving........ 1.10 1.20 1.00 1.40 1.26 
sq. yds. resetting flagging................ ow 10 10 1 On 
Bim. $6. FOROCEIME CUPDINT. océ cccc cis ccccce 20 10 10 O7 
Totals for sewer of brick..... $26,170 $36,044 $31,085 $50,300 $27,608 $32,125 $27 427 
pe Ser Nee OC MOND a ese can cctuc. aciaew \.~ vabsee ET. iregindes ate cee ; k cies 
Totals for sewer of brick, (cement furnished by 
MRS WES. Salcusl sows bdukiente Keke dae i ea-s $4,650 
DRAINAGE.—Wilmington, N. C.—Bids are 08 bonds to be sold, but the city will not SEWE ichmond, Vs ids were re 
asked until Dec. 29 by the Commissioners of ‘spose of them until next spring. Grade Ey my apy yy 


sewer in Col 
C. Cheatwood; (B} 
for award) 
(D) S&S. P. Clay; 


renizer & Maynard. 
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MISCELLANEOUS CONTRACTS. DITCHES.—Marinette, Wis.—The Commis< fied salt giaced clay drain tile and 16,850 ft. 
sioners of the First Drainage District of of 8 to 12-in. hard burned clay drain tile. 
(Continued from page 293.) Marinette County will receive bids unti] Dec. Contract has been awarded to L. P. AXEL- 
20 for the construction of ditches or drains, SEN, Clear Lake, Iowa. 
FIRE APPARATUS.—Highland Park, Mich. according to the plans on file at the office of DAM.—St. Paul, Minn.— Gen. William H. 
Bids will be asked by the village for fur- the Board. Bixby, Chief Corps Engrs., U. S. A., Wash- 
nishing fire apparatus, including fire-engine, DITCH.—Des Moines, lowa.—The cost of ington, D. C., in his annual report, has rec- 
hose-cart, hook and ladder truck, etc. constructing Ditch No. 2 in Polk County has ommended an appropriation of $250,000 for 
FIRE ESCAPES.—Jacksonville, lll.—Bids been estimated at $30,000. the construction of a high dam between Min- 
will be received until Dec. 15 by the DRAINAGE. — Clarion, Iowa.—Permission  ¢apolis and this city. 
Board of Administration, Springfield, for has been given by the State Executive Coun- DOCK.—Two Harbors, Minn.—The Duluth 


furnishing and erecting fire escapes at the cil, Des Moines, to the Board of Supervisors & Iron Range Ry. Co., it is reported, will re- 
Illinois Schoo! for the Deaf, Jacksonville. of Wright County to drain Wall Lake, a body build Dock No. 1 this winter. Estimated 


F. D. Whipp is Fiscal Superv. of water covering about 900 acres of land. cost, about $1,500,000. W. A. Clarke is Ch. 
STONE WALL.—Alton, IIL—Bids are asked DITCH.—Carroll, Iowa.—Peter Stephany, Engr., Duluth, Minn. 

by the U. S. Government, through Henry County Audr., will receive bids on Dec. 6, CEMENT.—Fort Leavenworth, Kan.—Bids 
Brueggeman, Postmaster, Alton, until Dec. for the construction of Ditch No. 61, in will be received by the Constructing Q. M., 
19, for the erection of a stone wall on the Greene County, and No, 41 in Carroll County, U. S. A., U. S. Military Prison, Fort Leaven- 


east side of the post-office grounds. approximately 4,700 ft. of 16 to 24-in. vitri- worth, until 2 p. m., Dec. 20, for furnishing 




















Plans and Specifications on File. Bids Noted in Bids Noted » 
The following plans (P.) and Specifica- 6 Court-house, Lake Charles La 2-15 226 G oe 
tions (S.) are on. file for reference only 1-17 Building Schuykill aaa Pa. .12- 8 12-1 oa s (garbage), Gut- 12- 8 

unless otherwise noted ) at the office of The 1-19 Court-house repairs, Brookville, ; 12-19 Whar enteaslinn’’ bat ieeen. 
Kugineering News Publishing Co., 220 Ind. 12-15 Ga 12-15 
Betadway. New York. - ea an eR ee a oro eae? s © Pesce ccervnerecsecess eeceese - 
Bids Noted in Wash nneessecseres sesraessnsig- 1 12:48 Telephone supplies, Wash., D. C.12-15 
ieeit P. Norfolk, V seugot —-1-26*Bullding, Washington, D. C.....12- 1 Shes ce ie 12-15 
ee aving, meres ae esses (8) ~24 1-28 Foundry, Bremerton, Wash... .. 12-19 Breakwater, Monk’s Head, N. S.12-15 
12-22 Quay wali, Key we, Fins. Ceseeeee. “5; Se ea wee acs .(Mfg. P1.)12- 8 $ 
2-22 Steel caissons, New York... .(S.) 11-10 1-31 Gourt-house, Onida, S. Dak 10-20 12-19 Garbage (garbage) Everett, Mass.12-15 
12-22 Dre Snare weeks, MW, te eds . nae ee 12-20 Steel wire, New York............ 12-15 
za) Dredging (navy gare), N. ¥.-(.)i2-16 2 1 Building, Lockport, N. Y........ $36 3205 Glen, Bee Wee 12-18 
ua se, moe a lar et | * %)10-18 4-15 Plans, Havana, Cuba............ 10-20 12-20 Repairs in pier, New York: me 12-15 
l- 7 Dredging, Hawati (U. 8. Poss.) Water-Works. 12-20 Comfort, station, New York... ... : 
12-20 Steel, brass, etc., Wash., D. C...12-15 
1- 7 Blec. capstan, Portsmouth, N. OL ae 12-16 “sted and well, Vort Cresk, 2- 12-20 and 23 General supplies, N. Y. -12- a5 
Seren ee Ieee (8) 12-8 Z Neb. sistessstecseceesceeel2- 1 12-90 Cement, Fort Leavenworth, Kan.12-15 
1! Ol! ‘storage house, Bremerton, 12-17 W.-wks. supplies, Carthage, Ohio.12- 1 12-90 Ditch, Columbus, Ohio.......... 12-15 
inate «eee .(8.)12- 1 12-19 Water-main, Euclid, Ohbio....... 12- 8 12-20 Ditches, Marinette, Wis.......... 12-15 
o2 ot eee ee Sader nae 12-19 Water mains, Fargo, N. Dak....12- 8 12-20 Garbage, etc., removal (garbage), 
1-28 Foundr remerton, Wash. (Mig 
o P.) eee , 3 )12- 8 4 Aad San Jose, Cal. a. Ohi ocsee to Troy, Bi SE eveewds ee 12-15 
ne was a pee EE te * ri ater main, Cleveland, Bs sa8e" 12-21 Repairs to pier, New York...... 12-15 
; i 12-20 Water-works, Cimarron, N- Mex.11-24 13-91 Landing, Marietta, Ohio.........12-15 
Light, Heat and Power Plants. oe ees 3: TRF sates ‘49-1 12-21*Dredging, New Haven, Conn... .11-24 
Bids Noted in 12-21 Miscel. supplies, New York...... 32 OO oo “Montgomery, | 
ies Electrical equipment, Chicago fhe 15 13-22°Water-whe a : es guey — Key West, Fis... 5. 11-24 
a ee , , —" se an °_> Ad : Oe ck gates, etc. . ° 
12-19 Street lighting, Albany, N. Y..... 12-15 12-22 Water meters, Kansas City, Mo..12- 8 Va. 11-24 
2-17 Motor-driven capstz “ 12-24 Pumps, Fort Bayard, N. Mex....12- 8 Shade ers sheet bd he ate aa 
Se nee, Dre 8. 8 1b St Gar bles, Cok tas, BC... 12-15 12-28¢PIer work, Detroit, Mich........11-24 
12-19 Elec, suppli Vernon, B. C.....12- 8 12-27 Wells, engine, Fort Terry, N. Y..12-15 teel caissons, New York...... 11- 
12-19 Blec. machinery, Jackson, Ohio. .12- 8 1- 1 Water-works, Kiowa, Okla....... 12-15 12-22 Quay wall, Key West, Fla..... 11-24 
12-19 Building and miscl. supplies, 1- 1 Water-works, Corning, Cal...... 12- 8 12-22 Sale of vessel, Washington, + a 1 
A OE a cs oink habe oe 11-24 1-11 Water-works, Angola, N. Y...... 12-15 12-22 Hook and ladder trucks, N. Y....12-15 
12-19*Motors, compressors, etc., Plain- 1-17 Water supply, Schuylkill Haven, 12-22 Embankment, wall, New York...12- 15 
fleld, N. J Sipeenetepabneuee 12- 1 PRs: dears wksy Cele ee or kaos ae5e 12-15 12-22 Lumber, Fort Riley, Kan........ 12-15 
12-19 Heating, New York, N. Y.......12-15 1-19 Water-works, filtration plant, 12-22 Dredging, New York, N. Y......12-15 
12-19 Pumpin# plant, Plainfield, N. J..12-15 Grand Rapids, Mich..... ....... 12- 8 12-23 Snow and ice removal (garbage), = 
12-20 Elevator, New York, N. Y.......12-15 2-1 Water pipe, sewer pipe, Souris, isa ae oe Be Steg 0 Sealed eas 
Slectric wi Ont... .12-15 WON 8s casa eee ak eaenws mKKEON . 2-22 Ae See 2-15 
Sat Direnk wake’ Nan eek a Linde 12-23 Road roller, New York...-.-.--- 12-15 
1: Lighting fixtures, Kankakee, Ill..12-15 Sewers. 12-23 Fabricated steel, rivets, Los ans 19-06 
1: Power plant, Buffalo, N. Y...... 12- 8 aie ties oan CURR 60'b sn Ne sbnilnce acids ocume™ 
12-22 Wiring and gas piping system, eG mete TRE om eth = a 13-15 12-23 Jetty ‘work, Wilmington, Del... :12- 8 
Jefferson, Mo. nie RGkrk Rie wn Reale 12- 1 12-16 Seccamee Louiseliie’ eins oeens 12-15 12-23 Hydrotherapeutic plant, Athens, 
12-22 Generator, Calgary, Alta. .12-15 —_ SS were, hg: Sache“ ditatinlatir pain: ge SE | ite aay remenaeoe 
12-23 Electric generator, Winnipeg, Man.12-15 oe pene ney ae a teeee rot 12-23 Golvantons steel sheets, 
12-23*Heating and vent. system, Ok- —s , eee « VA.eee- Africa (Foreign) ......0. sssse- 
lahoma City, Okla. ..ccccccssess 12- 1 =o sown. ee oe Ind......-+.. 123 12-24 Ditch, Scottsburg, Ind........... 
12-24 Street lighting, Boston, Mass....11-17 12-20 sowees, dalton, = rte ee eee eeens 12-18 12-27 Traveling crane, Philadelphia, Pa. 12-15 
12-27 Electrical work, New York, N. Y¥.12- 8 ss eat — wri eet eet eaee se eee 12-153 12-27 Removing wreck, Boston, Mass. ..12- 8 
12-28 Power-house, Sherbrooke, Que...12-15 13-30 ees aac + eee Sasso s eRe es 12.15 12-27 Seoel, recs, lumber, Panama (U. ine 
4 Power plant, Sherbrooke, Que...12- 1 oe eee ere) fae ee * 4% » POBB.) cc cce cocses, cocsc sees - 
Wiring, New York, N. Y........ 12- 8 12-21 egy ea cecercces res so. 12-27 Furnaces, ete (garbage) N. Y....11-24 
Elevators, New York, N. Y..... 12-15 12-21 Sewer, Delphos, 10- we cceeee “<a 12- 28*Removing wreck, Wilmington, 
Elec, capstan, Portsmouth, N, H.12- 8 re seraen oon ree Pia ees <<. Del. sido p-aneeqale ue eae ib 6a wae os 12-1 
} Electrical supplies, Bath, Me....12-15 12-31 Sewers, Brooklyn, N.Y.....-...1¢08 19.98 Paving Sand, New York, N. Y...12-15 
oe ee: Potts is 1a oF Sewers, Jefferson, Towa......1,,1245 12-29 Dratnage work, Wilmington, N. C.12-15 
En oe oom  eeccee -o 12-30 Sewers, Louisville, Ky.......--:. 12-15 12-30 Fire engines, Longbeach, Cal.....12-15 
Brida 12-31 Sewers, Cleveland, Ohio......... 12-15 12-30 Garbage crematory (garbage), ss 
ges. D a 7 Wy -15 Fort Omaha; - Neb. so. 5 o:095 5000. 12-15 
1- 2 Sewers, Mannington, W. Va..... 12-15 = on 
12-16 Bridges, Chandler, Okla 12- 8 1- 6 Sewer, Buffalo, Wyo............ 11-24 12-31 Dredging, San Francisco, Cal....12-15 
12-17 Hridge work, Cleveland, Ohio... 12-1 1-21 Sewers, Fordyce, ATk............ 12-g 1-2 oem tintin mee 13 
12-17 Bridge, Baraboo, Wis........... 2-15 t Pri upert, ‘12-1 
12-19 Bridge, Jeffersonville, Ohio...... 11-24 Streets and Roads. i- 2 eee a bee. 
re prides. —— santwbes 13-15 2 ae ba ign Fecnee ves > Seb ed Bude senwe vessels BOMB. pe 2 
=. eae ae id a. ae 2-16 ewalks cago, Ill........+. 2-1% oes teamer awa, Ont......12- 1 
12-41*Fender piers, Beaufort, N. C....11-24 35.17 Paying, etc., Sioux City, Towa. .12-15 - 4 ee a Ctr eaened: 4°s3.4 
12-21 Bridges, Carroll, lowa 12- 8 ge: 
>_* Set a eae 12-19 Repairing pavements, New York 12. 15 1- 5*Dredgin te., Jacksonville, Fla. .12- 8 
12-21 Bridges, Dallas, Tex 12- 8 3. ging, e a 
12-21 Bridges, stone? al” an ete 12- 8 12-19 Gravel road, Williamsport, Ind...12 “a! 1- 5 Revetment, Kansas City, es 12- 8 
12-2 Bridge, Youngstown a 12-1 12-20 Sidewalk, Cleveland, Ohio....... 11-24 1- 5*Dredging, New York........ oo ais 
12-24 Bridge, Stone Harbor, N. J......12-15 12-20 Paving, Tulsa, Okla. ............ oe 1 1-7 Dredging, Hawaii (U. 8. Poss). 10-27 
12 Bridxes. Roles. -24GNS..«.:.... 321s 12-20 Grading. etc., Woodsfield, Ohio. -12- 8 1- 9 Tramway plant and equipment, 
12 a Bridges. Muskeese "Okla eee 12- 8 12-20 Pavement, Winnetka, istesanked 12-15 England ....... ...-.. (Foreign) 11-17 
3.5) Sabstructare. Partiand. O70... 12- g 12-20 Pavement, Glencoe, Til. . -12-15 1-12 Metal vault linings, etc., N. Y....12-15 
S: Giion canes ae 11-24 12-20 Street impvts., ( incinnati, ‘Ohio. -12-15 1-14 Ditch, Wapakoneta, Ohio....... «12-15 
1- 3 Brides. artae Ark et ae 12-15 2-21 Paving, etc,, St. Augustine, Fla.12-15 1 -17 Metal superstructures for bridges, 
1. » Ettehoae betdeen Wat ‘St. Luts,” «19 12-21 Curbing, etc.. New York, N. Y...12- 8 EE Oe (Foreign) 11- 17 
Oe teas cee ee aie! 12-21 Road, Fort Wayne, Ind.......... 12-8 1-20 Ditch, Moorehead, Minn.........12- 
i 12- 8 
1-10 Bridees. York, Neb......... "39.15 12-22 ae etc., Fort Leavenworth, se 2-6 Torpedo boats, nee alia 12- 5 
o Ct ee ee oe ae emacs > a BD, cccccers cosseces cecevese = 2 Steel tramway plates, amare a 
2- 1*Bridge plans, etc., Richmond, Va.12- 8 12-22 Road, Logansport, Ind 11-24 (Forei 
= , ee ERE SEE 12- 8 
Buildings. inet Genaine one ane ee te ao —— Steel, Panama (U.S. Poss.)....... .12-15 
5.38 Seen . o.4x 12-22 Repairing pavement, New York. .12-15 
13-10 School’ Pitteheld, Mags......cc./1243 . 12-23 Grading, ete., Covington, Ind.....12-15 Brandinetions. 
12-19 Post-office, Lexington,. Mo...... 11-17 12-27 Curbing, etc., Ravenna.- Ohio. . 12 15 Examination Noted in 
9.19 Rai ’ . rw 490. 12-28 Curbing. etc., New York, N. Y. 2-15 
12-19 Building repairs, New eork, 2. Y.12- 8 12-99 Roads, Muncie, Ind 2a date. issue of 
12-20 Laundry machinery, etc., New 5% oder a ie a ch te 2-15 12-17 Assistant in Dairy _Bactertolo 
, : ¥ > 9.1% 12-29 Roads, Bluffton, Ind............. 12-1? n ry 0) 
York, N. Y.(Mfg. Pl.)...... .-.--12-15  "T""p Gravel road, Huntingion, ind... Bet and. Assistant, ta Dairy Oh 
12-21 Building additions etc., Peter- a 1- 2 Gravel road. Williamsport, Ind. .12-13 ‘as es aks 17 
se. oe te SMR. wo wove une as 5 Oni 43. § -1- 3 Roads, Vincennes, Ind........... 12-153 12-20 Chiet Inspector, ota, Mass...12- 1 
2-31 Meravetion, abt, ones , Ohio. ie 1-3 Grading, etc., Cleveland Heights. iit 12-28 —- teacher, See 1-10 
- on _ - ee ae rn ae ht th eg ( ID ceeseseescers sess sresseeesss 2- » ® ¢ Sveseos P 
12-22 Laundry appliances, etc. New ‘ 1- 8 Paving “Cirelevilie, Ohio hc gicdan 12-15 12-30 Assistant " Phvstologist ‘in’ Piant 
eee York, ‘N.Y. (Mtg. Pl)... ..07+-12-13 Washington, D.C....... ...... 11- 8 
12-28*Heating, etc., Oklahoma City, ee - Miscellaneous. — sal alias a 4 Mechanical Draftsman, Wash aan 
Rs sd cdscensceseein shan 6s 6600 “= 12-15 Fire escapes, Jacksonville, ...12-15 Cc. apm pec wicn us habs - 
12- 23*High school, Portland, Ore......12- 8 12-16 Grates, hoods and plates, etc., 1-4 areettianedeat ge and 
12-27 Post-office, Missoula, Mont...... 11-24 ee a teney ned Sa semndae 12-15 sayer, Wash’ D. C....-... 11-17 
i Plant, Athens, Ohio ...........5 12- 8 12-16 Ditch, Chandler, Okla........... 12-8 1- 4 Physical La celery Helper, 
12-28 Court-house, Brookings, S. Dak..12- 8 12-16 Market house work, New York....12- 8 eehingtem, D. 1. -s..0.s000 --11-17 
12.39 Home. Alert Bay. B. C...... sR 12-16 Public bath repairs, New York....12- 8 1- 4 Mechanical ond Chart, Draftsman, 
1- 2 School, Cincinnati, Ohio......... 12-15 12-16 Garbage, etc., disposal (garbage), Weehiwmten w9s97 
1- 3 School, St. Louis, Ill.......... .12-15 DER Tiss cies she kbebakas © 12-8 1- 4 Mechanical Siteclieil: Washing- 
1- 3 Dormitory, OGuterd, “Obie. oe cs ces Iz- 8 12-17 Vacuum cleaning system, Omaha, ane cz renee sees ccs ‘oz 2 s -12- 8 
1- 7 Post-office, Waycross, Ga........ iz- 8 POG si wWesgae Ue abasvae aeeaveee - atory ss n emis ry, 
1- 9*Store house, Madison Barracks, 12-17* Dredging. Providence. Bt. 36.084 . Washington, D. C. .. ..12- 8 
N ¥. aeneveccrresevecrenes ses 12-15 12-17 Jetty work, Wilmington, Del....12- 1 -1-18 Ultraviolet Microscope ‘Operator, 
1-10 Club building, Portland, Ore. 12-15 12-17 Dredging, Cleveland, Qhio....... 12-1 Washington, D. C. ...... ...: - 8 
1-10 Theatre, Baitimore, Md. veeD2-13 | 12- 19*Dredging, New York............ 11-24 - 9 Asst. Geologist, Washington, D. ©.12- . 
1-10 Store building, Detroit, Mich... 212-15 12-19*Leaves for Weirs, Wheeling, 3 9 _— Tees, Washington, 
1-15 Y. M. C. A. building, Burling- 2 W. Vas: aprtnersesesies -11-24 Cr stacccee 
et SOUR nanicpsnabecec dss aces 12-15 12-19 Revenue cutters, Washington, 2- 8 Te phic Alia, “Washington, 


1-11 Home, Harrisburg, POCiserveveven 12-15 D. Cc. casdbticcs ucktcd sa 1 Dd oeeeeeee peeeeere ob0e8e5 sa 








and delivering f. 0. b. cars a: 
Junction, north of Fort Leavenw. 
on Missouri Pacific Ry., 10,000 ») 
land cement. Bids for deliver 
points will not be entertained. p 
state the time when they prope 
deliveries. Deliveries are to he 
load lots, as called for by th, 
Quartermaster. 


LUMBER.—Fort Riley, Kan —p 
received by Capt. R. B. Powers, Q 
A., Fort Riley, until Dec. 22, fo, 
45,000 ft. of oak bridge plank, ° 
yellow pine and 2,500 lbs. wire na 

TOWN.—Burnet, Tex.—A new ¢ 
called Pleasureville will be est 
Morgan Creek in Burnet Coun: 
Lindley of San Saba, Tex. js 
the enterprise, 


SHIP CANAL.—Houston, Tex 
gation Board, composed of th 
County Commissioners, has apy 
petition of the citizens for ths 
a navigation district to be for: 
development of the Houston Ship 
election will be held on Jan. 10 t 


' issuing bonds for $1,250,000 for dee; 


ship channel. 


DYKE WORK.—Galveston, Tex 
Department has recommended an 
tion for Aransas Pass Harbor, Tex 
000, including $200,000 for a dyke 
Joseph's Island. 

DRAINAGE DITCH.—Shawnee, 
Chief Engineer of the Little River 
district, in the south end of the 
approved the bid of R. H. and G 


WILLIAMS, Chicago, IIl., for the ex 
of the drainage ditch. His report is 


to the oo of the County Comm 
The bid 

and 9.9 cts. per yd. for- 1-dredge 
bonds, or 9.8 cts. per yd. for 2-dre 
and 8.7 ets. per yd. for 1-dredge 


cash. There were six bidders on ¢! 
All bids for construction of bride 


the ditch have been rejected. 


River Drainage ditch will reclai; 


acres of land. 


PIER.—Bremerton, Wash.—Bids we: 


ed on Dec. 10, as follows, by the B 
Yards and Docks, Navy Dept., W 


D. C., for a reinforced concrete pier 
Navy Yard, Puget Sound: Sound ( 
tion & Engineering Co., 1007 Lowma 


Seattle, Wash., item qd) $83,500, 


(3) $3,300; International Contract. 
Central Bldg., Seattle, item (1) &79.- 


Ly (2) £4,000 and $3,800, (3) 


800; C. Graff, 603 Crary Bldg. 


item (1) $77,400. $85,000, $75,000 


000. (2) $3,000, $3.200. $2,900 and $3.00, 


$2,400, $2,600, $2,300 and $2,400. 


FIRE ENGINES.—Longbeach, 
will be received until Dec. 30, by 


Council for furnishing one motor fir 


with pumping capacity of 600 ga 
min.; hose capacity, 1,000 ft. of 2: 
ton-jacketed hose; reciprocating 
pumps; also one motor fire-eng 
pumping capacity of 700 gallons | 


hose capacity, 1, ft. of 2%-in. cottor 
eted hose; reciprocating or pistor 


Bids are to include delivery, f. o 
beach. C. O. Boynton is City Clk. 

SUBWAY.—Riverside, Cal.—Th« 
Pacific Ry. Co. has submitted to 


Council the plans for the proposed 


to be constructed through North 


The tunnel will be of concrete const 
25 ft wide. Estimated cost, $9,288 
Calvin is Gen. Mer., San Francisco 


HARBOR IMPROVEMENTS.—Oakla: 


—The Southern Pacific Ry. Co. 


granted a franchise by the city and 


ported the company will improv: 


front property at a cost of $3,000,001) 


Calvin is Gen. Megr., San Francisc 
DREDGING.—San_ Francisco, 
will be received by Brig.-Gen. 
Davis, U. S. A., 726 Chronicle 


Francisco, until ‘noon, Dec. 31, for 


in Redwood Creek, Cal. 
BATTLESHIPS.—Ottawa, Ont.—T! 


ion Government will shortly ask for 


the construction of battleships for 
adian Navy. Plans and specifi 
these ships have already been draf' 
estimated that the ten vessels wi 
proximately $12,000,000. 


BREAKWATER.—Monk’s Head, 
will be received until noon, Dec. 
Desrochers, Secy. Dept. Pub. Wk 
Ont., for the construction of a 
here. 


DRY DOCK.—Halifax, N. S.—Th 
here will be extended 50 ft., at 
$400,000. Alexander Johnson is D: 
ister of Marine and Fisheries, Ott 


River and Harbor Bil 


THE RIVER AND HARBOR P! 
troduced in the 61st Congress, H 
Third Session, is extracted 

Breakwater from Mt. Desert to 
Island, Bar Harbor, Me.: Conti: 
struction, $30,000 ; 

Improving Pepperells Cove, Me 
ing improvement, $35,000. 

Improving Saco River, Me.; 
improvement, ,000. 

Improving harbor at Burlington 
maintenance and repair of | 


,500. 

Improving harbor at Gloucester 
——— $15, 

mproving harbor at Nantuc! 

cont m0 000. improvement and 
ance, . 

Improving “harbors at New ! 
Fairhaven, Mass.: Continuing 


Harbor of refuge at Sandy Bay 
Mass.: Continuing improvement, 
Improving #aystic. and Ma! 
Mass.: For maintenance, $10,('" 
Improving Taunton River, 

Se 000. 
pmereeng rbor of refuge 
Island, R ‘Ls for maintenance, § 


\ 





11 cts. per yd. for 2-drede 











— 


Harbor 
contin: 
ance, * 

imp 
maint 

Ha! 
Contit 

Im} 
Green 

Brea 
pletit 

Imt 
Cont! 

Im} 


maint 
$100,0" 
Impr 
tinulne 
Plan A 


the cl 
South |! 
Imprt 
tinuing 
Impr 
tinuing 
$750,000 
Impro’ 








Sup plement—December 15, 1910. 


refuge at Point Judith, R. I: 
= improvement and for mainten- 
000. 


ng Pawtucket River, R. I.: For 
c 5,000. 

1c ST ohege at Duck Island, Conn.: 

» improvement, $100,000. 

ng harbors at Fivemile River and 
Conn. : For maintenance, $3,500. 

iter at gg ye Conn.: Com- 
struction, $35, ‘ 

ne Black Rock Harbor, New York: 

> improvement, $400,000. wa 

ng “ao N, Y¥.: 
enance, ,000. 

; harbor at Great Sodus Bay, 
r maintenance, $30,000. 

g Hempstead Harbor, N. Y.: For 
ce, $23,500. 

ng harbor at Little 
r maintenance, $30,000. 
1g New York Harbor, N. Y.: For 


Sodus. Bay, 


ce, including Ambrose Channel, 
1g harbor at Oswego, N. Y.: Con- 
mprovement in accordance with 


1d for maintenance, $85,000. 
ng harbors at Rondout and Peek- 
’.: For maintenance, $6,000. 
ig Bast Chester Creek, N. Y.: Con- 
aprovement and for maintenance, 


g obstructions in East River and 
N. Y¥.: Continuing improvement, 

work at the Middle Ground and in 

nel between North Brother and 

ther Islands, $200,000. 

ng Harlem River, New York: Con- 

nprovement, $75, E 

1g Hudson River, New York: Con- 

mprovement and for maintenance, 


ng Newtown Creek, New York: 


for maintenance, $20, 


Impre 
Compiett 


ov 


ving Westchester Creek, New York: 


ng improvement, $32,780. 
ing Arthur Kill, N. Y. and N. J.: 
ntenance of improvement of Arthur 





1] the waters connecting Raritan Bay 


with New York Harbor, including channel 
between Staten Island and the New Jersey 
chore, N. Y. and N. J., $10,000. 

Improving Keyport Harbor, Matawan 
Creek, Raritan and South Rivers, Shoal Har- 
bor and Compton Creek, and Cheesquake 
Creek, N. J.: For maintenance, $30,500. 

Improving Raritan Bay, N. J.: For main- 
tenance, $20,000. 

Improving Alloway Creek, N. J.: For 


mainten 


Improvi 


tenance 
Improv 
tenance 
Improv 
tenance 
& Gree 


mainten 


ince, $5,000. 

ng Cooper Creek, N. J.: 
$5,000. 

n¢e Mantua Creek, N. J.: For main- 
$6,000. 

ing Passaic River, N. J.: For main- 
of improvement above the Montclair 


For main- 


nwood Lake Railroad bridge, $5,000. 
Improving Raccoon 


Creek, N. J.: For 
ance, $5,000. 


Improving Salem River, N. J.: Completing 


improve 


ment and for maintenance, $10,600. 


Improving Shrewsbury River, N. J.: For 
maintenance, $10,000. 


Improving Tuckerton Creek, N. J.: 






ng 
2 ) 
Improv 


Com- 


improvement and for maintenance, 


ing Woodbridge Creek, N. J.: For 


maintenance, $3, . 
Improving Delaware River, Pa., N. J. and 


Mel.: Continuing 


improvement and _ for 


maintenance from Allegheny Ave., Philadel- 


phia, to 


Improving harbor at Erie, Pa.: 


tenance, 
Improv 
mainten 
Improv 
Bay, De 


Constri 


Lewe Del. : 


mprov 








Improv 
Misnill 


with the 


Improvi 


ind for maintenance in 


the sea: $800,000. 

For main- 
$30,000. 

ing harbor at Pittsburg, Pa.: For 
nee, $5, E 

ing harbor of refuge, Delaware 
1.: For maintenance, $8,000. 

icting pier in Delaware Bay near 
) For maintenance, $1,000. 

ing harbor at Wilmington, Del.: 
oration and maintenance, $100,000. 
ng Appoquinimink, Murderkill and 
Rivers, Del.: Continuing improve- 
accordance 
existing approved projects, $15,000. 
ng Broad Creek River, Del.: For 


maintenance, $2,000. 


Improving 


maintenar ce, 


$11,700 


in 


Broadkill River, Del.: For 
$10,000. 


ng St. Jones River, Del.: Contin- 
‘provement and for maintenance, 


mproving Smyrna River, Del. : Continuing 


Mprovem ¢ nt, $15. 


Improvir 


maintena 


2 harbor at Baltimore, Md.: For 
ince of improvement of harbor of 


Southwest Baltimore, $10,000. 


Impro 


town. () 
Chont 
Creek. \ 


Improv 


For mair 


take ft 
OKe Rix 
Northwe 
hone Cre 
} 


ir pray 


Clow H. 


h 


Provement 


Improving 


tinning 
2200 tow 
Improv 
Provem<« 
ton, D 
Impre x 


Por m 


Improv 
improyen 


Improv 


Complet , 
Improy . 


improve 


Improv!; 





ank. Warwick, Wicomico 
La Trapr 4 


ng harbors at Rockhall, Queens- 
borne and Cambridge, and Chester, 
Pocomoke, 
se and Manokin Rivers and Tyaskin 
‘.: For maintenance, $33,000. 


& Nanticoke River, Del. and Md. : 

tenance of improvement of Nanti- 

‘r_and completing improvement of 
Fork of Nanticoke River (Marshy- 
), Md., $36,000. 

Susquehanna River above and 

seen Md.: Completing im- 


od 


Anacostia River, D. C.: Con- 
provement and for maintenance, 


. one River : Continuine im- 
a or maint Was = 
$80,000 enance at ashing. 


ne harbor at Milford Haven, Va.: 
enance, $2,500. 
harbor at Norfolk, Va.: For 
of improvement. including 
ranch of Elizabeth River, $5,000. 
‘ Norfolk Harbor and the ap- 
ereto, and the channel to New- 
Va.: Continuing improvement, 


_ James River, Va.: Continuing 
and for maintenance. $150,000. 
onnensemond River: For main- 


_Nomini Creek, Va.: Corppleti 
and for maintenance, $%000. ci 


Upper Machodoc Creek <2 
mprovement, $13,200, eon 
_ Urbana Creek, Va.: Completing 

and for maintenance, $10,000. 

Mattapont and Pamukey Riv- 
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ers, Va.: Continuing improvement and for 

maintenance, $10,000. . 
Improving waterway from Norfolk Harbor, 

Va., to Albemarle Sound, N. C.: For main- 


tenance of improvement of inland water 
route from Norfolk, Va., to Albemarle 
Sound, N. C., through Currituck Sound, 
$2,000. 


Improving harbor at Beaufort, N. C.: For 
maintenance, $5,000. : 
Improving Cape Fear River at and below 
Wilmington, N. C.: Continuing improvement, 

100,000. Rav 
eeeeavtes Contentnia Creek, N. C.: For 
maintenance, $1,000. Beste 

Improving Neuse and Trent Rivers, N. C.: 
For maintenance, $5,000. 

Improving ‘New River, and waterways to 
Beaufort, N. C.: For maintenance of im- 
provement of New_ River, N. C., includiag 
inland waterways between Beaufort Harbor 
and New River and between New River and 
Swansboro, $5,000. : i 
‘Improving Northeast, Black, and Cape Fear 
Rivers, N. C.: For maintenance of improve- 
ment of Northeast and Black Rivers and 
Cape Fear River above Wilmington, NM: O.; 
$3,500. 3 am 

Improving Pamlico and Tar Rivers, N. C 
For maintenance, $5,000. 

Improving harbor at Charleston, 
Continuing improvement, $100,000. 

Improving Mingo Creek, S. C.: For main- 
tenance, $1,000. . / é 

Improving Santee and Congaree Rivers, 
S. C.: For maintenance of improvement, In- 
cluding the Estherville-Minim Creek Canal 
and the Congaree River as far up as the 
Gervais St. Bridge, Columbia, $47,000. 

Improving waterways between Charleston 
and Alligator Creek, S. C.: Completing im- 
provement of inland waterways between 
Charleston Harbor and McClellanville, in- 
eluding branch to Morrisons Landing, 
$41,000. 

Improving harbor at 


Ss. C.: 


Brunswick, Ga.: 


Continuing improvement and for mainten- 
ance, $35,000. ‘ x 
Improving Sapelo Harbor, Ga.: Complet- 


ing improvement, $11,000. 5 

Improving harbor at Savannah, Ga.: 
tinuing improvement, $400,000. 

Improving Altamaha, Oconee and Ocmulgee 
Rivers, Ga.: For maintenance, $50,000. . 

Improving Flint River, Ga. : Continuing im- 
provement and for maintenance, $7,500. _ 

Improving Savannah River, Ga.: Conatinu- 
ing improvement and for maintenance below 
Augusta, $100,000. 

Improving Chattahoochee River, Ga., and 
Ala.: Continuing improvement below Co- 
lumbus, Ga., and for maintenance, $75,000. 

Improving Coosa River, Ga. and Ala.: 
Continuing improvement by the completion 
of lock and dam at Mayos Bar, near Rome, 
Ga., $125,039. 

Improving Coosa River, Ga. and Ala.: 
Continuing improvement by the construction 
of a lock in Dam Numbered Four, and by 
the construction of Dam Numbered Five, in 
the State of Alabama, $150,000. 

Improving waterway between Savannah, 
Ga., and Fernandina, Fla.: For maintenance, 
$30,000. 

Improving Apalachicola Bay, Fla.: Con- 
tinuing improvement and for maintenance, 
including Link Channel and West Pass, 
$5,000. 

Improving channel] from Clearwater Harbor 
through Boca Celga Bay to Tampa Bay, 
Fla.: Completing improvement, $29,500. 

Improving harbor at Fernandina, Fla.: 
For maintenance, including the entrance 
channel through Cumberland Sound, Ga. and 
Fla., $25,000. 

Improving Hillsboro Bay, Fla 
improvement, $300,000. a 

Improving harbor at Key West, Fla.: For 
maintetiance of improvement of the north- 
west entrance channel, $25,000. 

Improving harbor at Pensacola, Fla.: Con- 
tinuing improvement and for maintenance, 
$25,000. 

Improving channel from Apalachicola River 
to St. Andrews Bay, Fla.: Continuing im- 
provement, $150,000. 

Improving Tampa Bay, 
tenance, $9,060. 

Improving Apalachicola Bay, Fla.: Con- 
tinuing improvement and for maintenance, 
including the cut-off, Lee Slough, lower 
Chipola River, and upper Chipola River, 
from Marianna to its mouth, $5,000. 

Improving Caloosahatchee River, Fla.: 
Completing improvement, $69,000 

Improving Holmes River, Fla.: For main- 
tenance of improvement from Vernon to the 
mouth, $1,000. 

Improving St. Johns River, Fla.: Continu- 
ing improvement from Jacksonville to the 
ocean, $425,000; continuing improvement 
from Palatka to Lake Harney, $30,000. 

Removing the water hyacinth, Fla., Tex. 
and La.: For the removal of the water 
hyacinth from the navigable waters of the 
State of Florida, so far as it is or may be- 
come an obstruction to navigation, $10,000. 

Improving Choctawhatchee River, Fla. and 
Ala.: For maintenance of improvement, in- 
cluding Cypress Top outlet, $5,000. 

Improving Escambia and Conecuh Rivers, 
Fla. and Ala.: For maintenance, $5,000. 

Improving Mobiie Bar, Ala.: Continuing 
improvement and for maintenance, $5,000. 

Improving harbor at Mobile, Ala.: Contin- 
uing improvement, $505,000. 


Improving Alabama River, Ala.: Continu- 
ing improvement and for maintenance, in- 
cluding the Alabama Coosa Rivers, between 
Montgomery and Wetumpka, $75,000. 

Improving Black Warrior, Warrior and 
Tombigbee Rivers, Ala.: Continuing im- 
provement from Mobile to Mulberry and Lo- 
eust forks by the construction of locks and 
dams, $100,000. 


Improving Tombigbee River, Ala. and 
Miss.: For maintenance, from the mouth 
of Demopolis, Ala., $15,000; and from Demo- 
polis, Ala., to Walkers Bridge, Miss, $5,000. 

Improving Harbor at Gulfport, Miss.: For 
maintenance of improvement of anchorage 
basin at Gulfport and channel therefrom to 
the anchorage or roadstead at Ship Island, 
and for the improvement and maintenance of 
channel at Ship Island Pass, $40,000. 

Improving Horn Island Pass, Miss.: For 
maintenance, $4,000. ; 


Con- 


: Continuing 


Fla.: For main- 


Improving Pearl River, Miss.: Continuing 
improvemet and for maintenance below 
Rockport, $8,000. 

Improving Yazoo River and tributaries, 


Miss. : Continuing improvement and for 
maintenance, including Yazoo, Tallahatchie, 
Big Sunflower and Coldwater Rivers, Tchula 
Lake, Steele and Washington Bayous, Lake 
Washington and Bear Creek, $12,500. 
Improving Southwest Pass, Mississippi 
River: Continuing improvement and for 
maintenance, $450,000. 

Improving Bayou Teche, La.: Continuing 
improvement and for maintenance, $60,000. 
Removing the water hyacinth, Fla., Tex., 
and La.: For the removal of the water 
hyacinth from the navigable waters in the 
States of Louisiana and Texas, so far as it 
is or may become an obstruction to navi- 


gation, $20,000. 

Improving Red River, La., Ark., Tex. and 
Okla. : Continuing improvement and for 
maintenance below Fulten, Ark., $20,000; 
continuing improvement and for mainten 
ance between Fulton, Ark., and Denison, 


Tex., $25,000. 

Improving Aransas Pass, Tex.: 
tenance, $25,000 

Improving Galveston Channel, Tex.: Con- 
tinuing improvement under the existing pro- 
ject, which contemplates the excavation of a 
channel 30 ft. deep and 1,200 ft. wide from 
the inner bar to 5lst St., and 700 ft. wide 
from S5ist to 56th Sts., $125,000. ° 

Improving harbor at Galveston, Tex.: For 
maintenance, by dredging and repair of the 
jetties, $155,000. 

Improving channel from Galveston Harbor 
to Texas City, Tex.: Continuing improve- 
ment and, for maintenance by dredging, $50,- 
000. 


Improving channel to Port Bolivar, Tex.: 
For mainténance, $25,000. 

Improving Sabine Pass, Tex.: Continuing 
improvement and maintenance, $150,000 

Improving West Galveston .Bay Channe 
Turtle Bayou, Trinity River, Anahuac Chan- 
nel, Oyster Creek, Cedar, Chocolate and 
Rastrop Bayous, Tex.: Continuing improve 
ment and maintenance, $25,000 

Improving Brazos River, Tex.: Continued 
improvement and maintenance, $25,000 

Improving Trinity River, Tex.: Continuing 
improvement and maintenance, $40,000 

Improving Cypress Bayou, Tex., and La.: 
Continuing improvement by the construction 
of lorks and dams Nos. 2, 4, 6 and 8 
$292,000. 

Improving Arkansas River, Ark.: $62,500 

Improving Black and Current River, Ark 


For main- 


and Mo.: For maintenance, $7,100 
Improving Cache River, Ark.: For main 
tenance, $3,000 
Improving Saint Francis River, Ark.: For 


maintenance of improvement of Saint Francis 
and L’Anguille Rivers, and Blackfish Bayou 
$2,500. 

Improving White River, Ark.: 
tenance, $18,000. 

Improving Cumberland River above Nash 
ville, Tenn.: Completing improvement, $85 
000 


For main 


Improving Tennessee River above Chatta- 
nooga, Tenn.: Continuing improvement and 
for maintenance, $65,000 

Improving Tennessee River below Chatta- 
nooga, Tenn., Ala. and Ky Continuing 
improvement and for maintenance, $100,000: 
continuing improvement and for maintenance 
below Riverton, Ala., $80,000 

Improving Kentucky River, Ky Contin- 
uing improvement by the construction of 
Locks and Dams Nos. 18 and 14, $100,000 


Improving harbor at Ashtabula, Ohio: 
$474,675 

Improving harbor at Conneaut, Ohio: Con- 
tinuing improvement, £160.000. 

Improving harbor at Lorain, Ohio: For 
maintenance, $5,000. 

Improving harbor at Toledo, Ohio: Con- 


tinuing improvement, $75,000 

Improving Ohio River: Continuing im- 
provement by the construction of locks and 
dams with a view to securing a navigable 
depth of 9 ft.. $2,000.000 

Improving Ohio River: Continuing im- 
provement and for maintenance by open- 
channel work, $229,500 

Improving harbor at Alpena, Mich.: For 
maintenance, $10,000 

Improving harbor at Frankfort, Mich.: For 
maintenance, $10,000. 

Improving harbor at Grand Haven, Mich.: 
For maintenance, $34,000. 

Harbor of refuge at Grand Marais, Mich.: 
For maintenance, $10,000. 

Improving harbor at Holland, Mich.: For 
maintenance, $16,000. 

Improving harbor at Ludington, Mich.: For 
maintenance, $10,000 
a” Mackinac Harbor, Mich.: $55,- 


Improving 


harbor at Manistee, Mich.: 
Completing improvement and for mainte- 
dance, $10,000. 
Improving harbor at Manistique, Mich.: 


Completing improvement, $138,462 

Harbor of refuge at Marquette Bay, Mich: 
For maintenance, $2,000 

Improving harbor at Marquette, 
Continuing improvement and for 
nance, $88,000. 

Improving harbor at Muskegon, Mich.: For 
maintenance, $10,000. 


Improving harbor at Saugatuck and Kala- 
mazoo River, Mich.: Completing improve- 
ments and for maintenance, $30.000. 

Improving Black River at Port 
Mich.: For maintenance, $5,000. 

Improving Clinton River, Mith.: For main- 
tenance, $2,000. 

Improving Detroit River, Mich. : Continuing 
improvement, $375,000. 

Improving Rouge River, Mich.: For main- 
tenance, $5,000. 

Improving harbor at Ashland, Wis.: Con- 
tinuing improvement and for maintenance, 


Mich.: 
mainte- 


Huron, 


Improv ing harbor at Kenosha, Wis.: For 
ee Sat 

mproving harbor at Kewaun¢e, Wis.: For 
maintenance, $18,000. 
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Wis. : 
mainte- 


Improving harbor at Port Wing, 
Continuing improvement and for 
nance, $3,000. 

Improving Saint Croix River, Wis. and 
Minn.: For maintenance, $3,600 
Improving harbor at Agat 

For maintenance, $2,000 


Bay, Minn 


Improving Minnesota River 
maintenance, $2,000 

Improving Red River of tt North. Mir 
and N. Dak.: For maintenance, $7,500 

Improving harbor at Michigan City, Ind 
For maintenance, including repair and main 
tenance of the east breakwater, $23,004 

Improving Calumet River, I) and Ind 
For maintenance, $10,000 

Improving harbor at Chicago, Ill For t 
prosecution and maintenance of improvement 
$240,000. 

Improving harbor at Waukegan, Il For 
maintenance, $10,000 

Improv Chicago River, I For 
tenance, $34,000. 

Improving Mississippi River, from Head of 
Passes to the mouth of the Ohio River, in 
cluding salaries, clerical, office traveling 
and miscellaneous exper Mississippi 
River Commission: Cor uing improvement 
with a view to securing a permanent channel 
depth of 9 ft., $3,000,000 

Improving Mississippi River from _ the 
mouth of the Ohio River to and including the 
mouth of the Missouri River: Continued im 
provement and maintenance $1,000,000 


main 





ses of the 






Improving Mississipp River, from the 
mouth of the Missourt River to Minneapolis 
Minn Continued improvement and mainte 


nance, $1,250,000 

Improving Mis 
to Minneapolis, 
ment, $250,000. 

Improving Gasconade River, Mo 
ing improvement and for maintenance, $10, 
000 

Improving Osage River, Mo 
improvement and maintenance 

Improving harbor at Humboldt Bay, Ca 
For maintenance of Improvement of the chan 
nel in front of Eureka, $15,000. 

Improving Los Angeles Harbor, Cal Com 
pleting improvement of channel 
outer harbor to and including the turning 
basin, $220,000: continuing improvement of 
the lateral channels into the east and west 
bosins, $50,000. 

Improving harbor at Oakland, Cal Con 
tinued improvement, $150,000 

Improving Mokelumne 

rintenance, $5,000 

Improving Petaluma Creek nd Napa River 


issippi River, t 


Minn Cor 


from St. Paul 
tiuine improve 


Continu 


Continuing 
£15.000 
’ 


from the 


River, Cal For 





Cal.: for maintenance, $11,000 

Improvirg Sacramento and Feather River 
Cal Continued improvement and mainte 
nance, $25,000. 

Impro ¢ San Joaquin River, Cal For 
maintenance. including Stockton and Mormor 
Channels, $25,000. 

Improving harbor at Cook Bay, Or¢ e410 
000 

Improving Tillamook Bay and I Or 
$5,000 

Improving Willamette and Yamhill Rivers 
Ore.: For moeintenance of. improvement of 
Willamette River, above Portland nd Yarr 
hill River, $20,000 


Improving Columbia and Lower Willamette 
Rivers below Portland, Ore.: Continuing im 
provement and maintenance, $150,000 


Improving mouth of Columbia River, Ore 
and Wash Continning improvement and 
maintenance, including repairs and opera 
tion of dredge, $950,000 ; 

For gauging waters of Columbia River and 


measuring tidal and river volumes, $1,000 
Improving Columb River Wash For 
maintenance of improvement between the 


mouth of Willamette River and the ty of 
Vancouver, Wash., $3,000 


Improving Columbia River between the 
foot of The Dalles Rapids and the head of 
Celilo Falls. Ore. and Wash Continuing 


improvement, $600,000 

Improving Columbia River and tributartes 
above Celilo Falls to the mouth of Snake 
River, Ore. and Wash.: Continuing improve 
ment, $25,000 

Improving Snake River, Ore 
Idaho: Continuing 
maintenance up-to Pittsburg Landing, Ore 
$15,000 

Improving Grays 
trance, Wash 
$300 000 


Wash. and 


improvement and for 


Harbor and Bar Er 
Continuing improvement 


$10,000 


Rivers, 


Improving Chehalis River, Wash 
Improving Cowlitz and Lewee 
Wash.: For maintenance, $2.50 
Improving Grays River, Wash 
tenance, $500 
Improving Puget Sound, Wash Continu 
ing improvement and maintenance, $20,000 
Improving Snohomish River, Wash.: Con 
tinuing improvement, $75,000 
Improving harbor at Hilo 
tinuing improvement, £250,000 
Improving Kahului Harbor 
tinuing improvement, $150,000 
The Secretary of War is hereby authorized 
and directed to cause preliminary examina 
tions and surveys to be made at the follow 
ing-named localities, and a sufficient sum to 
pay the cost thereof may be allotted in thi 
section: 


For main 


Hawaili Con 


Hawaii Con 


Boston Harbor. Mass., with a view to con 
struction of a sea wall along Winthrop Beach 
Cohasset Harbor, Mass., with a view to the 


construction of a channel 150 ft. in width 
and 8 ft. in depth 
Mystic River., Conn., from the drawbridge 


between Groton and Stonington to the head 
of navigation. 

Hudson River, N. Y., with a view to in- 
creasing the width of the channel between 
the Albany and Greenbush bridge and the 
New York Central & Hudson River R. R 
passenger bridge 

Hudson River, N. Y., with a view to se- 
curing a suitable depth along the front of 
Rensselaer between the lower and middle 
bridges 

Niagara River, N. Y., with a view to se- 
curing a depth of 14 ft. in the channe! be- 
tween Navy and Grand Islands leading to 
ee Seat of Sugar St. in the city of Niagara 
alls. 

Bik River and Little Elk River, Md. 
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Channel connecting Miles Kiver and Tred EXAMIN is creased demand, even though, as has been of men, numbering from three :, “ 
Avon Kiver near Royal Oak, Md. ATIONS the case of late, the effort to sustain the off the lining at its highest po! oe 
Susquehanna River, Md. ALBANY, N. ¥.—The New York State Civil demand depresses the price abnormally. But crease the area of cross sectio 4 a 
Manokin Kiver, Md. Service Commission will hold examinations what we really suffer from ig excess of ca- average output is increased. 1), “ation 
Harbor at Newport News, Va., with a view for the State and County Service on Jan. 28 pacity over current production when that is cannot be done when the kilns ar tis. 
to securing increased anchorage area for for the following positions: Axeman, Mini- at a low level, because this prevents the nat- uous operation. . 
simaii crait mum age, 18 years. $2.00 to $2.50 a day. ural rebound in prices when the demand I have corresponded with ma the 
Chowan Kiver, N, ( Chainman, Minimum age 18 years. $2.50 revives. Each manufacturer puts, or can largest plants in other lines, wh kine 
Conob River. N.C to $3.00 a day. put, his surplus plant to work, and not until and furnaces of various types, a: that 
[ in fe aes Rodman. Minimum age 20 years. $3.50 to this is employed are sellers emboldened to outside of blast furnaces, which vig 
Deep River, N. C. $4.00 a day. stand firm and resist the pressure of cus- iron, that none of them such as oat 
South River, N. C., with a view to obtain- Appraiser of Forest Lands. $600 to $1,089 tomers, who threaten to divert their orders furnaces, puddling furnaces, cup» ae 
ing increased depth above Aurora. a year. if concessions —, netenet. tare s Hi. a maa ~ fur op- 
Darien Harbor, Ga, with a view to securing ect ‘ ty service. 3.50 Gary, Chairman of the Un tates Stee per furnaces, operate on Sunday sh 
the best channel to the sea. to stton — So: Sa * Corporation, has expressed the same thought in some cases light heat is kept . fen. 
Carrabella Harbor, Fla., with a view to se- Inspector, Sewer, Water and Street Depart- ‘n connection with the steel industry. nnn baat or i =a for tt ‘ 
curing a depth of 21 ft in the channel ment, Saratoga Springs. Application blanks As is well known to ajl who are active in ure “ ric o z= a materi Kept 
—- f " en.” be filed on or before noon of Jan. 21. the cement industry of the United States,the under heat on Sunday, but are se! ied 

f the Guif of Mexico to deep water in must loaded h : 
rom the G f ep . For detailed circular and application blank, %@me condition which has existed in England 4nd unloaded on that day, Ther al 
Saint George Sound by way of Bast Pass;  iadress State Civil Service Commission, Al. as maintained in this country since the these allied lines of manufactur: ry 
also for a channe) of the same depth from bany : panic of 1907. During 1908, of the total cessfully operate their kilns an 


the Gulf to Carrabella. 

Pithlachascotee River, Fla 

Wekiva River, Fla 

Alabama River, Ala., with a view to the 
construction of a lock and dani between 
Montgomery and Selma 

Bayou Chastaing, La 

Ponchatoula River, La 

Tangipahoa River, La, 

For a lock in the proposed dam at the foot 
of Caddo Lake, La, and Tex., and a channel 
from said dam to the Red River by way of 
Ble Pass, Little Pass, Soda Lake, Twelve 
mile Bayou and Cross Bayou 


North Fork of Kentucky River, Ky., with a 
view to the removal of obstructions 

Petoskey Harbor, Mich 

rule Harbor, Wis 

Coernucopla Harbor, Wis 

Manitowoc Harbor and River, Wis., with a 
view to their further improvement by the 
deepening of said river and by the enlarge 
ment of the dredged area of the basin in 


ide the breakwaters, or otherwise; also with 
a view to the creation of a harbor of refuge 
within said river and basin 

Indiana Harbor, Ind., with a view to the 
construction of a breakwater to protect the 
entrance of the harbor 

Mississipp! River, between Calhoun Point 
and Mason tstand, I 

Newport Harbor, Cal 

Richmond Harbor, Cal. 

Santa Barbara Harbor, Cal. 

San Joaquin River, Cal, with a view to 
it improvement up to a point at or near 
Herndon by means of locks and dams, or 
otherwise 

Nehalem River, Ore ; 

Yaquina River, Ore., from Toledo to Ya 
quina 

Entrance to Kuskokwim 
Kuskokwim Bay, Alaska. 

Sergius Narrows, Alaska. 


POSSESSIONS. 


River, through 


U. 8. 


STEREL.—Panama.—Bids are being asked by 
Capt. F. C. Boggs, Corps Engrs., U. 8 
Gen Purchasing Officer, Isthmian Canal 
Coma., Washington, D. C., for 1,015,000 Iba 


of steel for anchorage 

RUSKETS, LOCOMOTIVE TIRES, ETC. 
Panama.—The contract has been awarded to 
the UNION FOUNDRY & MACHINE CO., 
House Ridg., Pittsburg, Pa., by Capt. F. C 
Rogge, Corps Engrs., U. 8. A., Gen. Pur 
chasing Officer, Isthmian Canal Comn 
Washineton, D. C for furnishing buckets, 
locomotive tires, steel wire cloth, spring 
wire, etc., at $14,006 Bids were opened on 


Dec. 5 


FOREIGN CONTRACTS. 

(To insure prompt attention, letters on con- 
sular business should be addressed to The 
American Consul at — . ; 
Such letters are opened and attended to by 
whoever may be in charge of the office 
If addressed to the consul, personally, let 
tere are forwarded to him, unopened, should 
he be absent, and a delay thus intervenes 

if. in the meantime, he should have gone 
out of office, the matter may wholly escape 
attention.) 

ELECTRIC LIGHTING AND POWER 
Chi A 10-year concession has been granted 
to Rafael Ovalle and Gilbert- Hodgkinson for 
providing the town of Rancagua with elec- 
tric lighting and power 

STEAMSHIP England - The Cunard 
Steamehip Co. has awarded the contract to 
IOHN BROWN @&€ CO., Clydebank, Scotland, 
for the construction of an ocean liner, S85 
ft. long Estimated cost, $10,000,000. Noted 
on De Ss 

RAILWAY CONSTRUCTION.—Cuba.—The 
Secretary of Public Works has entered into 
a contract with the Cuban Central Rail- 
wavs, Ltd., for the construction, with the aid 
of a state subsidy, of a eection of railway 
from Sagua la Grande to Caguaguas, by way 
of Rancho Veloz - 

ELECTRIC LIGHTING. — Venezuela. — A 
company has been organized among the rer- 
ehants of Ciudad Boltvar with a capital of 
250.000 bolivars ($48,250) for lighting the 
city with electricity The capital has all 
heen subscribed The company is prepared 
for business Address Bureau of Manufac- 
tures, Washington, D. C 

EXTENSION OF TRAMWAY SYSTEM, 
Argentine,—The Compafifa del Tramway 
Oeste y Sudoeste de Buenos Aires has been 
granted permission to extend its present Mat- 
aderos to Riachuelo, Buenos Aires, system of 
tramways to Lants or Banfield. Work must 
be commenced within three months from the 
approval of the plans, and is to be com- 
pleted in twelve mouths 

MACHINERY.—Europe.—It is reported that 
according to a statement of a Consul General 
, municipality in’ his district in the spring 
of 1911 will purchase machinery to equip a 
large slaughterhouse and refrigerating plant 
being established by the city Manufactur- 
ers in these lines should forward their cat- 

los. price lists, and discount sheets to 
in question for future reference 

r of the city has promised to bear 

in f d American firms when the contract 

is to be awarded and will furnish further in- 
formation of the city’s requirements for 
tranemission to firms in the United States 

Address Bureau of Manufactures, Washing- 

ton, D. C., regarding File No. 5,930. 











INDUSTRIAL NOTES. 


THE WESTINGHOUSE ELECTRIC MFG. 
CO., Pittsburg, Pa., recently booked a num- 
ber of orders for smal) motors. These in- 
clude 1,000 graphaphone motors for the 
American Graphaphone Co.; 500 special A. 
C. motors of 4 HP. for the Electric Reno- 
vator Mfg. Co.; 500 4% HP. motors, and 450 
1/15 HP. motors. 


MR, W.. W. STEPHENS, Pres. of the 
Stephens-Adamson Mfg. Co., Aurora, III, 
has’ returned from Europe, where’ he has 
been spending some time in the study of the 
shops and methods of the larger manufac- 
turing establishments of England, France 
and Germany. A new steel fabricating shop 
has recently been added to the Aurora plant 
of the company 


THE LEHIGH VALLEY STRUCTURAL 
STEEL CoO., Allentown, Pa., manufacturers of 
structural work, recently gave a banquet to 


.the officers and employees of the company. 


This was in the nature of a house-warming, 
celebrating the opening of the plant, which 
has heretofore been impossible, as the com- 
pany was so busily engaged turning out or- 
ders and getting its plant into shape. 


THE WILLIS-LADSHAW CONSTRUCTION 
CO., Spartanburg, 8. C., has recently been 
organized to manufacture artificial stone, 
sewer pipe, fence posts, sidewalks and curb- 
ings, as well as trimmings for brick build- 
ings, such as window sills, caps and water- 
tables The offices of the company are in 
the Cleveland Bldg. The company will op- 
erate the plant formerly occupied by the 
Spartanburg Hydraulic Pressed Stone Co. 


THE MANITOBA IRON WORKS, Winni- 
peg, has secured the contract for the con- 
struction of the train shed at the new union 
railroad depot of that city. It calls for the 
erection of approximately 1,000 tons of steel. 
The shed will be of what is known as the 
Bush Terminal type, similar to the Delaware, 
Lackawanna & Western R. R. shed in Ho- 
boken, N. J., and that of the Chicago & 
Northwestern, in Chicago. It will be 800 
ft. In length, covering six tracks. It is not 
expected to be completed before next sum- 
mer 


ANNOUNCEMENT is made by Charles G. 
Armstrong, 149 Broadway, New York, N. Y., 
that he has taken into partnership his son, 
Francis J. Armstrong, under the firm name 
of Charles G. Armstrong & Son. 

Charles G. Armstrong is known in engi- 
neering and building circles, particularly in 
connection with the planning and construc- 
tion of the Auditorium Hotel, Stock Exchange 
Rullding, Lake Shore Passenger Station and 
the Colliseum in Chicago, and the Singer 
Building and United States Express buildings 
in New York City. 


HOUSES IN BUENOS AIRES.—In the city 
of Buenos Aires the character of the build- 
ings is in general exceedingly good and cor- 
respondingly expensive. In former days, 
wood was more or less employed for exterior, 
as well as interior construction. The pres- 
ent fire regulations prevent the construction 
of wooden buildings in the central district, 
but there are still a few old ones standing 
and newer structures in the outlying sec- 
tions, At the same time, wood for exterior 
construction is an insignificant element in 
the total. On September 18, 1904, there 
were in Buenos Aires 4,326 houses built of 
wood, 76,766 of stone and brick, and 1,448 
of sundry materiajs, a total of 82,5640. of 
this number, 72,092 consisted of one story 
only, 8,496 of two stories, 262 of three sto- 
ries, and 736 of more than three stories. 
In spite of the high cost of timber, it is 
used extensively for interior finishing, more 
so, it would seem, than is necessary or wise, 
as fire losses in Buenos Aires haye been 
unusually high for a city which is supposed 
to be built mainly of uninflammable ma- 
terials. 

The matter of suitable building is more 
difficult by reason ef the fact that in the 
agricultural regions houses are frequently 
not intended to be permanent. There is de- 
mand for labor now in one place and now 
in another, according to the different uses 
to which the land is turned. This, of course, 
is an added reason for net incurring the 
expense involved in good construction. Tents 
are employed considerably for housing gangs 
of men laborers, but are naturally unsatis- 
factory for family use or tenancies of any- 
thing more than passing duration.—Daily 
Consular and Trade Reports. Fs 


WORKING HOURS IN CEMENT PLANTS. 
—The following is an address which was de- 
livered on Dec. 13, by W. S. Mallony, Pres. 
of the Edison Portland Cement Co.: 

Mr. Frederick A. White, Chairman of the 
Associated Portland Cement Manufacturers 
of England, in his annual address to his 
shareholders, made on Sept. 22, in connec- 
tion with the statement that business condi- 
tions have been such that the cement plants 
of England could not operate to their full 
capacity, says: “For it is to be noted that 
the factor which works against our indus- 
try is not exactly, as is often predicted, over- 
——- : ~~ doubtful if overproduction 
ever exists for long periods. Warehouses get 
full, and production does decline with i. 


annual producing capecity, about 63% was 
in operation; in 1909, about 67%, and it is 
estimated for the year 1910 it will be 
about 75%. 

Naturally, this problem of over capacity 
has received much study and efforts have 
been made to solve it along several lines 
with indifferent results, so that the average 
selling price, during the past couple of years, 
has been the lowest ever known in our in- 
dustry. 


While it is true that the demand for ce- 
ment has increased every year without any 
exception, our shipments are getting so large 
(estimated at 73,000,000 barrels for 1910) 
there must come a time when they will tem- 
porarily cease to increase, and in view of 
the uncertain condition for 1911, the record 
for an annual increase may be broken. Many 
business observers feel that until the de- 
cisions in the Standard Oil and American 
Tobacco cases are rendered by the Supreme 
Court of the United States, that nearly all 
lines of business will have to go slowly. If 
I am correctly informed, these cases will 
be argued in January, 1911, and the decis- 
ions may be rendered anywhere from three to 
twelve months later, but assuming that they 
are given by June Ist next, and are of such 
a character that they are favorable to busi- 
ness conditions, it will take an appreciable 
time for business to respond to the more 
favorable conditions, and it can hardly be 
expected that the railroads and other large 
users of cement will be able to make the 
necessary plans and financial arrangements 
to enable them to largely increase their con- 
struction work during the latter half of 1911. 
With the recent decided falling off in build- 
ing permits and the recent change in the 
political situation, it would seem prudent to 
assume that for the year 1911 the consump- 
tion will not increase over that of 1910 any 
more than the capacity of the new plants 
which will be put into operation during that 
year, so that relatively all the plants will 
be about in the same position in relation to 
the maximum capacity as they are this year. 

During 1906, when there Was more demand 
for cement than the mills could supply, every 
plant ran to the maximum capacity, and on 
account of the lack of sufficient stockhouses 
to store the full output of the mills during 
the winter season, when shipments are light, 
the lack of sufficient capital by some com- 
panies to finance very large stocks of cement, 
and the usual breakdowns incident to any 
industry that operates twenty-four hours 
every day, the plants averaged in operation 
only 83% of the possible annual operating 
time. 

If we assume that during 1911 we operate 
about 75% of the possible operating time, 
same as we have during 1910, and that the 
maximum percentage we could operate is 
83%, there would seem to be a surplus ca- 
pacity of about 8%, and the question is, How 
can we dispose of it? 

Gentlemen's agreements are illegal and not 
effective. Some manufacturers believe that 
it is legal to maintain prices under patents, 
while others do not, so united action along 
this line seems impractical. If plants are 
shut down for a period of a month or more 
they are under the additional burden of shut- 
ting down and starting up expense, beside 
the breaking up of their manufacturing or- 
ganization, and the bardship to their em- 
ployees and families when they are laid off 
during the winter, and also the added gen- 
eral expense for those employees who are 
carried during the shut down period, all of 
which makes it a serious problem, and I am 
now going to give you what seems to me a 
perfectly normal] solution of it. 

All cement plants of which I have knowl- 
edge run their kilns twenty-four hours per 
day, seven days each week, and with very 
few exceptions they operate all departments 
on Sunday. It has for many years been a 
tradition in the cement industry that the 
kilns must be kept in continuous operation, 
for the reason that if the heat was cut off 
the linings of the kilns would: become dam- 
aged and the daily output decreased, and 
so as far as I know, all cement kilns op- 
erate on Sundays. . 

At the plant of the Edison Portland Cement 
Co. for the past eighteen weeks the entire 
plant, including the kilns, has ceased opera- 
tions every Saturday at 6 P. M., and has 
resumed at 7 A. M., Monday morning, and 
during the months this year when the kilns 
were operated seven days each week, the 
average output per kiln was 654 bbls. per 
day. Since the Sunday operations have 
ceased the output has been as follows: 


Bbls. 
August, dverage daily output per kiln... 667 
September, average daily. ouput per kiln. or 
October, average daily output per kiln... 
November, average daily output per kiln. 691 
and there has been no trouble with the 
lining, due to the fact that the kilns are 
stopped with the full load and about every 
four hours from Saturday night until Mon- 
day morning, each kiln is given a half revo- 
lution, which transfers the heated material to 
the other side of the kiln Hining, and so pre- 
vents it from cooling off too rapidly and be- 
coming damaged. The increased output, I 
believe, is due to two reasons. The men in 
charge of the kilns, on account of their rest, 
are in condition to do more efficient work, 
and because we further believe the output 
of our kilms depends on the area of the in- 
side cross section at its smallest point. When 
the kilns are down on Sunday, one gang 


only six days per week, why is it 


in view of the results obtained at ‘lee 
plant, to operate cement kilns for lays 
each week, and if an arrangemen | be 
made by which every cement pla: the 
United States would discontinue S: ove. 
rations, the problem of over ca for 
1911 would be solved, and over t} hou. 
sand employees would have thei: on 


Sunday and be in a position to do n 
efficient work the other six day While 
there can be no argument as to | 


right of these thirty thousand em; —y~ 
have their Sundays for their ow es, | 
am nevertheless considering the qu n al 
most entirely from a practical star it te 
show that it is feasible to give one 
day’s rest in seven. 

Now what as to the legal aspec: of ap 


agreement to close down on Sunday I 


advised by what I consider good |. 4 
thority, as follows: “In my _ opi: at 
agreement among the various cement many- 
facturers to close down their plants o» Suyp- 
days would not be a violation of the Sher- 
man Anti-Trust Law,” and it would hardly 


seem probable that the governmen: would 
undertake any action which might deprive 


over thirty thousand employees of their Sup- 
days. 

With every good thing there are usually 
some points which must be guarded, and jn 


this case care must be observed as to the 
Sunday repairs, as it has been our experi- 
ence that many small repairs that could be 
made during the week are left for Sunday 
which necessitates calling out quite a repair 
gang. We now make it a rule that only 
emergency repair work is done on Sunday, 
all other repairs being done during the 
operating days. This is necessary if the op- 
erating cost is to be kept down to the mini 
mum, and it is my judgment that in most 
plants the annudl average manufacturing 
cost per barrel of cement will be no «reater 
under the six days’ schedule than under the 
seven days’ plan, the minter shut down ex- 
penses added. 

In suggesting such a radical change in 
existing practice, I do not for one moment 
expect that the manufacturers will accept my 
conclusions without question, and al] that | 
ask is, in fact, I urge it to the utmost, that 
every manufacturer will try this experiment 
for himself. If he does not care to try it 
on all his kilns at first, let him try it on 
one and watch the results carefully. There 
are two facts, however, which shou!d be re- 
membered, and the first is that all men are 
largely creatures of habit and nearly all of 
us object to changing existing conditions of 
long standing, and if the first test is not 
fully satisfactory, try it the second and third 
time, and I fully believe the same results 
can be obtain generally as have been 
accomplished at the Edison plant. The sec- 
ond fact is, that in every plant individual 
kilns are shut down for changes and re- 
pairs and the heat taken off from time to 
time, and when these repairs are completed 
the heat is put on and the kiln produces 
clinker same as before. All I am suggest- 
ing is that you shut down all your kilns at 
a regular time every week, instead of In- 
dividual kilns at irregular times. 

If this plan were adopted by all the plants 
I believe it would solve the problem of over 
capacity, give continuous work to our em- 
ployees, who would be more efficent and 
better satisfied, less capital would be tied uo 
in large stocks of cement, and probably bet 
ter average selling prices could be obtained 
Surely such a condition is much to be de- 
sired, so that I again urge you a!) to very 
carefully consider this suggestion and to try 
it out. 





For other Proposal Advertisements 
eee pages 51, 32, 53, 54, 56 of Adver- 
tiseeurents and Construction News 
page 296. 
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BRIDGE. 


Stone Harbor, N. J. 

Proposals will be received by the Eo 
gineer for the Superstructure, Operating 
Machinery, and Equipment for a /'silway 
and Highway Scherzer Rolling Li't ridge 
over Great Channel! at Stone Har! New 
Jersey, for the South Jersey Rev''y ©. 
until Dec. 24, 1910. 

The bridge is a single leaf ty” rail- 
way and highway span of 60 ft ter to 
center of bearings and includes roxi- 
mately 146,000 pounds of structun steel, 
24,000 pounds of track and «° ental 
castings, 9,000 pounds of machin’ and 
890,000 pounds of cast iron and npost- 
tion in the counterweight. 

Plans and specifications are on ''° at 
the office /of the Engineering ‘ and 
copies will be furnished to re! asible 
bidders by the Engineer. 

SOUTH JERSEY RBALTY COMPANY, 
Real Bstate Trust Buildin« 
Philadelphia, Pa. 
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